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STANDARD DRAWING TITLE NO.OF | EFFECTIVE STANDARD DRAWING TITLE NO. OF | EFFECTIVE 
NO. SHEETS DATE NO. SHEETS DATE 
203.00E | EXCAVATION AND EMBANKMENT — TYPICAL DETAILS 1 08/01/1998 606.40D | ONE-STRAND ACCESS RESTRAINT CABLE 2 07/01/2004 
203.02F UNDERGRADING — TYPICAL DETAILS 2 01/01/2004 606.41M | THREE-STRAND GUARD CABLE 7 04/01/2021 
203.10D | TABULATED EARTHWORK AND SECTION DATA 1 02/01/2009 606.500 | MIDWEST GUARDRAIL SYSTEM (MGS) 8 04/01/2021 
203.20G | SUPERELEVATION, SPIRALS AND WIDENING (UNDIVIDED HIGHWAY) 4 07/01/2017 606.51 MIDWEST GUARDRAIL SYSTEM (MGS) - MEDIAN PIER PROTECTION 2 04/01/2021 
203.21K | SUPERELEVATION, SPIRALS AND WIDENING (DIVIDED HIGHWAY) 3 07/01/2017 606.60B | MIDWEST GUARDRAIL SYSTEM (MGS) - VERTICAL BARRIER TRANSITIONS 6 07/01/2021 
203.22 SUPERELEVATION, SPIRALS AND WIDENING 2 07/01/2017 606.70B | MIDWEST GUARDRAIL SYSTEM (MGS) - THRIE BEAM RAIL ON BRIDGE 5 04/01/2018 
203.354 | MAILBOX TURNOUTS 1 08/01/1981 606.80C | MIDWEST GUARDRAIL SYSTEM (MGS) - TERMINAL ANCHOR ENDS 7 07/01/2021 
203.40G_ | TYPICAL DETAILS ON AND OFF RAMP 2 10/01/2007 606.81B | MASH-CRASHWORTHY END TERMINALS - TYPE A - GRADING LIMITS 1 10/01/2019 
203.41F | TYPICAL DETAILS ON AND OFF RAMPS (ROADWAY WITH 6:1 FORESLOPE) 2 01/01/1995 607.10V. | CHAIN-LINK FENCE 1 02/01/2007 
203.50N | TYPICAL MEDIAN OPENINGS (DIVIDED HIGHWAYS) 2 04/01/2016 607.11H | CHAIN-LINK FENCE FOR RETAINING WALLS 1 06/01/2009 
203.618 | DRIVEWAY- TYPE! 1 07/01/2020 607.20G_ | WOVEN WIRE FENCE 2 07/01/2016 
203.62E | DRIVEWAY-TYPE II 2 07/01/2020 608.00K | PAVED APPROACHES 2 07/01/2020 
203.63C | DRIVEWAY - TYPE Ill 2 07/01/2020 608.10P | CONCRETE SIDEWALK 1 04/01/2015 
203.64E | DRIVEWAY — TYPE IV 2 07/01/2020 608.20E | CONCRETE STAIRS 2 04/01/2015 
203.658 | DRIVEWAY - TYPE V 1 07/01/2020 608.30A | CONCRETE MEDIAN STRIP 1 10/01/2020 
204.000 | EMBANKMENT CONTROL — MEASURING DEVICES 1 04/01/1983 608.40A | HANDRAILING 4 01/01/2021 
204.30 PORE PRESSURE MEASUREMENT DEVICES 1 03/01/1996 608.50 CURB RAMPS 4 04/01/2015 
401.008 | TYPE A2 AND A3 SHOULDERS, SAFETY EDGE ™ 3 04/01/2018 609.00Q | CONCRETE CURB, CURB AND GUTTER AND GUTTER 2 10/01/2022 
413.20 SCRUB SEAL BROOM CONFIGURATION 1 07/01/2004 609.15D | PAVED DITCHES 1 07/01/2016 
502.05R | CONCRETE PAVEMENT AND BASE APPURTENANCES FOR 15 FT. JOINT SPACING 4 10/01/2022 609.40S | DRAIN BASIN, SHOULDER PAVING AND FILL SLOPES AT BRIDGE ENDS 3 01/01/2022 
502.10K | DOWEL SUPPORTING UNITS 2 06/01/2010 609.60C | ROCK DITCHLINER 1 03/01/1993 
504.00L_ | CONCRETE APPROACH PAVEMENT 3 10/01/2022 609.70C | ROCK LINING FOR CULVERT OUTLET 1 10/01/1981 
506.20 BIG BLOCK UNBONDED CONCRETE OVERLAY 1 07/01/2021 611.60R | CONCRETE SLOPE PROTECTION 1 07/01/2015 
602.00D | RIGHT-OF-WAY AND DRAIN MARKERS 2 01/01/2003 612.20E | SAND FILLED IMPACT ATTENUATORS 1 11/01/2018 
604.05D | PIPE CULVERT HEADWALLS - TYPE S 2 08/01/2006 613.00T PAVEMENT REPAIR 4 01/01/2020 
604.10E | PIPE CULVERT HEADWALLS — ENERGY DISSIPATOR FOR 18” CONCRETE PIPE 1 07/01/2001 614.10U | GRATES AND BEARING PLATES 1 10/01/2021 
604.11E | PIPE CULVERT HEADWALLS — ENERGY DISSIPATOR FOR 24” CONCRETE PIPE 1 07/01/2001 614.11D | CURVED VANE GRATE AND FRAME 1 01/01/2021 
604.12E | PIPE CULVERT HEADWALLS — ENERGY DISSIPATOR FOR 30” CONCRETE PIPE 1 07/01/2001 614.30E | MANHOLE AND FRAME COVERS 2 07/01/1996 
604.13E | PIPE CULVERT HEADWALLS — ENERGY DISSIPATOR FOR 36” CONCRETE PIPE 1 07/01/2001 616.10AZ | TEMPORARY TRAFFIC CONTROL DEVICES 9 10/01/2022 
604.14E PIPE CULVERT HEADWALLS — ENERGY DISSIPATOR FOR 42” CONCRETE PIPE 1 07/01/2001 616.20 TEMPORARY TRAFFIC CONTROL PLANS - TWO-LANE ROADWAYS 5 07/01/2021 
604.15E PIPE CULVERT HEADWALLS - ENERGY DISSIPATOR FOR 48" CONCRETE PIPE 1 07/01/2001 617.10M | PERMANENT CONCRETE TRAFFIC BARRIER 11 10/01/2020 
604.29C | DROP INLET - TYPE X Z 04/01/2018 617.20F | TEMPORARY CONCRETE TRAFFIC BARRIER 8 01/01/2021 
604.30G | CONCRETE MANHOLES 2 02/01/2009 619.10J PAVEMENT EDGE TREATMENT 1 10/01/2017 
604.40G | PIPE COLLARS 2 07/01/2021 620.00N PAVEMENT MARKING 6 10/01/2022 
604.70 SLOTTED DRAIN 2 03/01/1994 620.10G | TEMPORARY PAVEMENT MARKING 5 07/01/2017 
605.101 PAVEMENT UNDERDRAINAGE 4 06/01/2013 625.00 HOLE PATTERN FOR PAVEMENT SLAB STABILIZATION 1 10/01/1998 
606.00AY | GUARDRAIL 7 01/01/2020 626.00H RUMBLE STRIPS a 07/01/2022 

606.01F MEDIAN PIER PROTECTION 9 04/01/2021 
606.22U BRIDGE ANCHOR SECTION - SAFETY BARRIER CURB ON BRIDGE 6 07/01/2016 
606.23J BRIDGE ANCHOR SECTION - THRIE BEAM RAIL ON BRIDGE 5 07/01/2016 
606.30L GUARDRAIL - TERMINAL ANCHOR ENDS 7 04/01/2021 
606.31B | CRASHWORTHY END TERMINALS - TYPE A - GRADING LIMITS 1 10/01/2019 
* REVISED OR ADDED SINCE JULY 2022 SHEET 1 OF 2 
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EFFECTIVE: 10/01/2022 


TABLE OF CONTENTS 
STANDARD DRAWING TITLE NO.OF | EFFECTIVE STANDARD DRAWING TITLE NO. OF | EFFECTIVE 
NO. SHEETS DATE NO. SHEETS DATE 
703.10J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (SQUARED) 3 01/01/2021 901.00AB_| HIGHWAY LIGHTING — POLES, FOUNDATION & APPURTENANCES FOR 30’ M.H. 4 01/01/2021 
703.11J CONCRETE SINGLE BOX CULVERT — FLARED WINGS (SQUARED) 3 01/01/2021 901.01AJ | HIGHWAY LIGHTING — POLES, FOUNDATION & APPURTENANCES FOR 45’ M.H. 6 01/01/2021 
703.12J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 901.02B HIGHWAY LIGHTING — CABLE, CONDUIT AND TRENCHING 1 04/01/2002 
703.13J CONCRETE SINGLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 901.30F HIGHWAY LIGHTING — BASE MOUNTED CONTROL STATION 2 04/01/2005 
703.14J CONCRETE SINGLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 901.80D HIGHWAY LIGHTING — POWER SUPPLY ASSEMBLY — SECONDARY SERVICE 2 04/01/2002 
703.145E | CONCRETE SINGLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) 3 01/01/2021 901.85B HIGHWAY LIGHTING SYMBOLS 1 04/01/2018 
703.16 CONCRETE SINGLE BOX CULVERT — CUT SECTIONS 1 01/01/2021 902.00P TRAFFIC SIGNALS 2 04/01/2018 
703.17 CONCRETE SINGLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 14 04/01/2011 902.05 TRAFFIC SIGNALS — ACCESSIBLE PEDESTRIAN SIGNALS 2 04/01/2021 
703.37C | CONCRETE BOX CULVERT — EXTERIOR WING REINFORCEMENT 2 04/01/2011 902.100 TRAFFIC SIGNALS — CONTROLLERS CONDUIT LOCATION 1 04/01/2005 
703.38A__| CONCRETE BOX CULVERT — CUTTING DETAILS 2 10/01/2009 902.15K TRAFFIC SIGNALS — POWER SUPPLY ASSEMBLY 3 07/01/2004 
703.40H | CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (SQUARE) 3 01/01/2021 902.20G TRAFFIC SIGNALS — CONCRETE PULL BOXES 3 04/01/2019 
703.41H | CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (SQUARE) 3 01/01/2021 902.21C TRAFFIC SIGNALS — TELEPHONE INTERCONNECT 1 03/01/1996 
703.42H | CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 902.30P TRAFFIC SIGNALS — POST BASES 2 10/01/2018 
703.43H | CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 902.40R TRAFFIC SIGNALS — TUBULAR STEEL POSTS 3 04/01/2018 
703.44H | CONCRETE DOUBLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 902.50M | TRAFFIC SIGNALS — INDUCTION LOOP DETECTORS 2 04/01/2020 
703.45C | CONCRETE DOUBLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) 3 01/01/2021 902.70Q__| TRAFFIC SIGNALS - RIGID SPAN WIRE DETAILS 3 01/01/2022 
703.46 CONCRETE DOUBLE BOX CULVERT — CUT SECTION 1 01/01/2021 902.80L TRAFFIC SIGNALS — TRAFFIC SIGNAL SYMBOLS 1 04/01/2020 
703.47 CONCRETE DOUBLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 27 10/01/2011 903.01J STANDARD ARROW DETAILS 2 10/01/2016 
703.60E | CONCRETE BOX STRUCTURE — PIPE INLET 1 07/01/2001 903.02AP_| HIGHWAY SIGNING 8 10/01/2019 
703.80H | CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (SQUARE) 3 01/01/2021 903.03BP__| POST INSTALLATION AND SIGN MOUNTING DETAILS 16 07/01/2022 
703.81H | CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (SQUARE) 3 01/01/2021 903.04K HIGHWAY SIGNING — WEIGH STATION 1 02/01/2012 
703.82H | CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (LEFT ADVANCE) 3 01/01/2021 903.05L HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE S, ONE TUBE * 2 10/01/2022 
703.83H | CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (LEFT ADVANCE) 3 01/01/2021 903.06L HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE S, TWO TUBE * 2 10/01/2022 
703.84H | CONCRETE TRIPLE BOX CULVERT — STRAIGHT WINGS (RIGHT ADVANCE) 3 01/01/2021 903.07L HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE C . 2 10/01/2022 
703.85C | CONCRETE TRIPLE BOX CULVERT — FLARED WINGS (RIGHT ADVANCE) 3 01/01/2021 903.08K HIGHWAY SIGNING — TUBULAR SUPPORT STEEL — TYPE B * 2 10/01/2022 
703.86 CONCRETE TRIPLE BOX CULVERT — CUT SECTIONS 1 01/01/2021 903.10BD | OVERHEAD SIGN TRUSSES — ALUMINUM 6 01/01/2021 
703.87 CONCRETE TRIPLE BOX CULVERT — MEMBER SIZES AND REINFORCEMENT 27 12/01/2011 903.12AA | OVERHEAD SIGN TRUSSES — BUTTERFLY AND CANTILEVER STRUCTURAL STEEL 7 01/01/2021 
706.35H | BAR SUPPORTS FOR CONCRETE REINFORCEMENT 1 07/01/2004 903.60AC | OVERHEAD SIGN TRUSSES — STRUCTURAL STEEL 5 01/01/2021 
712.40L__| STEEL DAMS AT EXPANSION JOINTS 1 10/01/2019 
725.00C | CORRUGATED METAL PIPE INSTALLATION METHODS 5 04/01/2011 
725.31C | METAL CURTAIN WALL AND METAL INLETS 1 07/01/2004 
726.30J RIGID CULVERT INSTALLATION METHODS 2 04/01/2015 
730.00E | THERMOPLASTIC PIPE INSTALLATION METHODS 1 04/01/2015 
731.00U | PRECAST MANHOLES 2 07/01/2016 
731.10S | PRECAST DROP INLET 8 01/01/2022 
732.00S _| FLARED END SECTION 3 07/01/2021 
732.05D | BEVELED PIPE END TREATMENT 2 01/01/2021 
732.10H | SAFETY SLOPE END SECTION 3 01/01/2021 
733.00 PRECAST CONCRETE BOX CULVERT TIES 1 07/01/2021 
805.00 SEEDING 1 07/01/2022 
806.10J TEMPORARY EROSION CONTROL MEASURES 6 04/01/2019 
808.00 TYPICAL PLANTING ILLUSTRATIONS 3 07/01/2004 
* REVISED OR ADDED SINCE JULY 2022 SHEET 2 OF 2 
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ROT RRR SRR LT RRR RRS SRR 
SRR RST RRR SRR ST RRR SRS RRR ST RRR SRE RS 


Ae IN. 


PCC / RCC PAVEMENT 


SHOULDER 
WOR PAVEMENT 


EDGE OF 


WIDTH VARIES O'- 4° 


SHOULDER 
BACK ING 
MATERIAL 


SLOPE AT 45° 


GENERAL NOTES: 


HE SAFETY EDGE™ SHALL BE CONSTRUCTED AT A SLOPE OF 
O° FROM THE HORIZ » THE LENGTH, AS MEASURED 
LONG THE SLOPE, §S APPROXIMATELY 2 TIMES THE 
EPTH, UP TO A MAX GTH OF 6”. 


HE SAFETY EDGE™ SH CONSTRUCTED MONOLITHICALLY 
ITH THE SHOULDER ENT. 


HE SAFETY EDGE™ SH BACKF ILLED AS SHOWN. 


OR PAVEMENT 


EDGE OF 
SHOULDER 


WIDTH VARIES O'- 4’ REGARDLESS OF PAVE PE, WHEN PAYMENT FOR 
PAVEMENT OR SHOULD ADE PER SQUARE YARD, THE 
SHOULDER MATERIAL NECESSARY STRUCT THE SAFETY EDGE™ 
BACK ING IS CONSIDERED INCI TO THE PAVEMENT OR SHOULDER. 
MATERIAL NO MEASUREMENT WILL DE FOR THE MATERIAL USED IN 

THE SAFETY EDGE™ E HEN PAYMENT FOR PAVEMENT OR 
SLOPE AT 45° SHOULDER IS MADE I UME OR WEIGHT. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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i 
xe OF Migs. 
Re ee 4 


1) a 
RCC (ROLLER COMPACTED CONCRETE) OR Paces 


PCC (PORTLAND CEMENT CONCRETE) 2 NCIGES 2 SAFETY EDGE ™ 


DB Peet | 
On. e30n LY 


HMA (HOT MIX ASPHALT) “Syqy 
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SIGNED, SEALED AND DATED 
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‘ BOTTOM BOARD 


oa 


a 
a 
s 


9 BROOMS 


4 eS sa es a ee ee 


<] STREET BROOMS WITH NYLON BRISTLES 


Conc $3” CHAIN WITH HOOKS 
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TRANSVERSE JOINT SPACING 1540” (MAX. ) 


TREATMENT 


DETAIL B 
(SEE SHEET 2) 


PCC SHLDR. 


IF NECESSARY TO PLACE A CONSTRUCTION JOINT OVER A 
DRAWING PORTION OF THE PAVEMENT, A CONTRACTION JOINT SHOULD 
BE PLACED AS SHOWN IN THE REMAINING PORTION. 


INTERCHANGE DETAIL A 


PCC SHOULDER 


FOR SHORT PAVEMENT CONNECTIONS 
TO FLEXIBLE SURFACED ROADS THE 
E-JOINTS MAY BE ELIMINATED 


* Concrete Approach Pavement 
or N/R PCC Pavement (Roadway Plans ) 


20-0" 1540" *& PCC SHOULDER 


Se STs 
FILLER 


MATCH LINE 


(SEE SHEET 2) 


PCC SHOULDER 


BRIDGE APPROACH 
SLAB (SEE BRIDGE 


TRANSVERSE JOINT SPACING 15‘-0”" (MAX. ) 


THEORETICAL TAPER 
CONCRETE MAY BE 
OMITTED 


TAPER TREATMENT 


SEE TAPER TREATMENT 
DRAWING 


1540” OR LESS 


3” PREMOLDED 
FILLER MATERIAL 


PLANS ) 


NON-INTERCHANGE 


G 
A 


3” JOINT 
FILLER 


MATCH LINE 


BRIDGE APPROACH SLAB 
(SEE BRIDGE PLANS) 


ENERAL NOTES: 


LL TRANSVERSE JOINTS ON S 


B 
TH 
N 
ORE 


TH RACTOR SHALL DETER 


D BETWEEN P 


THE INTE 


URN TAPER O 
L ALSO INCL 
£ RADIUS WI 


T OF RAMPS 
D I AMOND 
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TS MAX 
WITH ABU 
ENT ARE 


By ESS. J] 
ENT LANE AT 
LONGITUDINAL 


F THE ACCELE 


LS» SEE SHEE 


HOULDERS SHAL 
INE THE PAVI 


AVEMENT AND S$ 
GE WILL 

ON/DECEL 
MAINLIN 
HE RAMPS 
E ROAD | 


0. 3&4 


PICAL FO 
CHANGES. 
UTS. 


AND IS T 
a RUCTU 
ONTIN 


N WI 
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JO! R TIE 


L. BE 


NG 


HOU 
EXT 
ERA 
ae 
UP 
NTE 


RO 
S 


UQU 
ON 


BA 


O BE 
RES. 
Ss 


T 


R 


U 


0 
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WIDTH. 
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ND FROM 
TON LANE 
THE 

TO THE 
SECT ING 


TER RAMPS 


— OTHER 


REDU 
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3 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


< 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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BASE APPURTENANCES 
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DATE PREPARED: 


10/01/2022 
7/20/2022 


502.05R 


SHEET NO. 


1 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


PCC SHOULDER 


PCS 
SHOULDER 


DETAIL B 
(FROM SHEET 1 OF 4) 


C1 JOINT SPACING 15° 


PCC 
SHOULDER 
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CONCRETE PAVEMENT AND 
BASE APPURTENANCES 


‘3 FOR 15’ JOINT SPACING 
DETAIL A PCC satis SES OE 


(FROM SHEET 1 OF 4) SHOULDER PLECTRONCALY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


rm— ¢ TRANSVERSE @ TRANSVERSE € JOINT : © JOINT 
CONTRACTION JOINT ——=! CONTRACTION JOINT —"! (MAX. WIDTH (MAX. WIDTH 


| 


PCC SHLDR. 


@ TIE BAR ——*~ TIE BARS REQUIRED DOWELS REQUIRED 


DOWELS SPACED | (SEE TABLE) € DOWEL BAR ge (SEE TABLE) 


AT 12” CENTERS 
BEGINNING 6” 
FROM EDGE OF 
PAVEMENT 


FOR PERMISSIBLE TYPES OF DOWEL SUPPORTING UNITS, 


LONGITUDINAL JOINT @) SEE OTHER DRAWINGS. 


TRANSVERSE CONTRACTION JOINTS FOR CONCRETE PAVEMENT 
OR BASE WIDENING SHALL MATCH EXISTING JOINTS. 


TRANSVERSE CONTRACTION JOINT €?)‘”’ 


DOWEL BARS ARE REQUIRED FOR ALL PAVEMENTS HAVING THE 
| SAME THICKNESS AS THE TRAVELED WAY. 
€ pod FOR PAVEMENTS HAVING THICKNESS | IN 4” INCREMENTS, 
: DOWEL BASKETS SHALL BE (P-4")/ 
DOWEL BARS MAY Be PLACED BY MECHANICAL MEANS AT THE 
OPTION OF THE CONTRACTOR. 


ay, ioe 


TIE BARS SPACED 

AT 30” CENTERS 
BEGINNING 30” 

FROM © TRANSVERSE 
CONSTRUCTION JOINT 


N7ZR PCC PAVEMENT 
@ LONGITUDINAL 


EHH 
FH EEEE EIA EEEEH = 


HEHEHE EE EH P= 


i 
— 


PCC SHLDR. 


€ TIE BAR TIE BARS REQUIRED @ JOINT 
(SEE TABLE) (MAX. WIDTH 


15’-0” 


> 
' 


JOINT PLAN AND SPACING LONGITUDINAL CONSTRUCTION JOINT (2 
FOR CONTRACTION JOINTS |" 


(1) LONGITUDINAL JOINT NOT REQUIRED FOR 4’ OR LESS 
SHOULDER» PAVED MONOLITHICALLY WITH ADJACENT 
DRIVING LANE, ON DIVIDED HIGHWAYS AND RAMPS. 


BOUIN TRANSVERSE CONTRACTION JOINT €2 


DOWEL AND TIE BAR TABLE GENERAL NOTES: 


DOWEL Te BAR THE FINAL POSITION OF ALL DOWELS AND TIE BARS SHALL 
PCCP SHOULDER THICKNESS | BE PERPENDICULAR TO THE PLANE OF THE JOINT AND 
THICKNESS (P) SIZE SPACING SIZE SPACING APPROACH THICKNESS PARALLEL TO THE SURFACE OF THE PAVEMENT AND PARALLEL 


a 7 7 TO EACH OTHER. 
LESS THAN 7 NONE NONE #5 X30 30” CTRS. 
7” TO 10” 1a°X18" |12" CTRS.| #5xX30" | 30” CTRS. 


6) JOINT FOR FULL DEPTH OR PARTIAL DEPTH SHOULDERS. 


LONGITUDINAL CONSTRUCTION JOINT 


GREATER THAN 10” 13"X18" |12” CTRS.| #6X40” |30” CTRS. FOR SHOULDER AND APPROACHES oT MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
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BASE APPURTENANCES 
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HOLES FOR 


DOWEL BARS CROWN AS FOR PAVEMENT 


PART ELEVATION OF 
HEADER PLANK 


HEADER PLANK 


BAR SUPPORT DOWEL BAR 


(SEE TABLE ON SHEET 3) 


NEW PAVEMENT Y as PAVEMENT 


=I 


THIN CIRCULAR DISK 
SEE DETAIL B 


LLED HOLE DIAMETER SHALL BE 
DIAMETER OF DOWEL BAR PLUS # INCH 


SAWED SECTION 


HE HEADER BOARD SHALL BE SUFFICIE 
REVENT DISTORTION FROM THE TYPICAL 
AINTAIN A STRAIGHT LINE FROM PAVE 
AVEMENT EDGE. 


LY RIGID TO 
SECTION AND 
T EDGE TO 


E CONSTRUCTION JOINT MAY BE SAWED FULL DEPTH, 
LES FOR DOWEL BARS SHALL BE DRILLED AFTER THE 
NCRETE HAS SUFFICIENT SET TO PRE T DAMAGE. 
WEL BARS SHALL BE BONDED INTO THE HOLES. 


OOO. 


NDING FOR DOWEL BARS SHALL B Y OR 
LYESTER BONDING AGENTS AS SPE D 
39. 


SECTION 


O00 


HE PORTION OF THE DOWEL QUITSI 
BE COATED WITH AN APPROVED LUB 


LE SHALL 


CONSTRUCTION JOINT (C) 


SEALING SEE DETAIL A 


18” LONG DOWEL 
BARS AT 12” CENTERS 


ZZ 

oD 

we 
[SSE = 


EXPANSION CAP ON 
ALTERNATING ENDS 
OF DOWEL BARSX 


EXPANSION JOINTS (E) 


SEALING SEE DETAIL A 


Ke 
Psd 


TAR PAPER 
3-6" WIDE 


PREF ORMED 
JOINT FILLER 
MATER TAL 


CONCRETE SILL 


SILL SHALL EXTEND 18” BEYOND EACH EDGE OF THE 
PAVEMENT AND SHALL BE CONSTRUCTED OF CONCRETE 
REGARDLESS OF ADJACENT BASE MATERIAL. 


ALTERNATE EXPANSION JOINTS 
(CONTRACTOR MAY SELECT EITHER EXPANSION JOINT (E)) 


€ TIE BAR 
we 


| 
EXISTING cae | NEW PAVEMENT 
I 


ee 


DRILLED HOLE DIAMETER SHALL BE 
DIAMETER OF TIE BAR PLUS INCH 


TIE BARS SHALL BE EPOXY COATED, DEFORMED 
REINFORCING BARS MEETING THE REQUIREMENTS O 
SECTIONS 710 AND 1057. 


BONDING FOR TIE BARS SHALL BE EPOXY O 
BONDING AGENTS AS SPECIFIED IN SECTIO 


POLYESTER 
1039. 


TIE BAR SIZE AND LENGTH SHALL BE BASED ON THE 
THICKNESS OF THE THINNER PAVEMENT OR SHOULDER TO 
BE TIED TOGETHER. 


LONGITUDINAL CONSTRUCTION JOINT 
(EXISTING PAVEMENT) (L) 


(1) LENGTH OF CAP 


(2) GAP BETWEEN END OF 
CAP AND DOWEL. 


*% FOR EXPANSION JOINTS FORMED USING A 
CONSTRUCTION HEADER, THE EXPANSION CAPS SHALL 
BE INSTALLED ON THE EXPOSED END OF EACH BAR 
ONCE THE HEADER HAS BEEN REMOVED AND THE 
JOINT FILLER MATERIAL HAS BEEN INSTALLED. 


HOT POURED 
JOINT SEALER 


se 


x PREFORMED 
] JOINT FILLER 


2" MATERIAL 


DETAIL A 
SEAL ING 


335” RADIUS 
WEEP HOLE 


1" (#4) 


NYLON OR PLASTIC 
MATERIAL #&” MINIMUM 
THICKNESS 


DETAIL B 


THIN CIRCULAR DISK 
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SAWED JOINT 


RIFEGEEMGLETLSHAPES ey : 
ribs boll faa laee AG —— 
OF DOWEL 10 BASKET CONCRETE PLACEMENT PAVEMENT BAR SIZE 


THICKNESS DIAMETER LENGTH 


1 OPTIONAL INSIDE 10° AND LESS 18 
DOWEL BAR OR OUTSIDE OEMs ral 


HALF THE 
PAVEMENT 
THICKNESS 


17 ree 


COAT WITH DO_NOT 
* FOR PAVEMENTS HAVING THICKNESS TOPRONED diene SUBGRADE 
IN $” INCREMENTS, DOWEL BASKETS LUBRICANT. KEEP CLEAN. 
SHALL BE HALF THE PAVEMENT 


THICKNESS MINUS 4”. 
SECTION A-A 


QO 


ERAL NOT 


RTING UNITS SHALL BE FACTORY ASSE 
E LDING THE DOWELS IN T 

S. THE COMPLETED JOINT I 
HA POSITIONED WITHIN 17 
L PLANE D IN THE LO 
OLERANC HALL BE 1/74 


O=<zFrPoWH 
DUoommMm 


POXY CO D DOWEL SHA 
PAINT AT LEAST ONE IN 
G IN C R WITH THE 


. 
M 
D 
C 


ream 


“a iL 
-177 A. 
Bete WIRE E SIZES SHOW E MINIMUM REQUIRED. 


ES. BARS OR CLIPS SHALL BE ED AS NECESSARY TO 
TRENGTHEN THE ASSEMBLIES. 


n= = 


DIAMETER OF THE SPACER WIRE SHALL NOT EXCEED 
ON. 


ER WIRE UT OR LEFT INTACT. 


ING PINS E FABRICATED FROM 0.306” 
ETER WIRE WITH A SUITABLE HOOK. 
ING PINS AVE A MINIMUM LENGTH OF 
FOR DOWEL LIES UNLESS OTHERWISE 
CTED BY EER. 


R VARIAT THE CONFIGURATION OF THE SUPPORT 
UNITS WILL BE EE D. 
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A“ullires, 7 
hee OF Mis, 
SA oo QD 
ae 


ERIC E. 


Ris DOWEL SUPPORTING UNITS 


PE-28411 = 
“bgp na eSS APPROVED FOR USE 
PTONAL ENS WITH TRANSVERSE JOINTS 


THEY VAS 
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ELECTRONICALLY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TOP OF PAVEMENT 


HALF THE 
PAVEMENT 
THICKNESS 


DOWEL BAR 


18” 


SAWED JOINT 


OR QUTSIDE 


COAT WITH APPROVED 
%* FOR PAVEMENTS HAVING THICKNESS LUBRICANT. 


IN $” INCREMENTS, DOWEL SHALL 
BE PLACED HALF THE PAVEMENT 
THICKNESS MINUS 4”. 


SECTION C-C 


5 
Oe 
Be 


“ERI E, 
SCHROETER 
NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


ERAL NOTES: 


THE COMPLETED JOINT INSTALLATION. DOWELS SHALL 
POSITIONED WITHIN 1/2” OF THE VERTICAL AND 
RIZONTAL PLANE AND IN THE LONGITUDINAL DIRECTION. 
E SKEW TOLERANCE SHALL BE 1/4”. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 
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MECHANICAL PLACEMENT 
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BRIDGE APPROACH SLAB | 15! 
(MAJOR) = 2050” LIMITS OF 
OUTSIDE FACE OF CONCRETE 


TYPE A BARRIER APPROACH 
CURB AND BRIDGE PAVEMENT — : STANDARD © 


APPROACH SLAB : 2” EXPANSION 
DETAIL. Ai. ~e a 


BRIDGE WING (LENGTH |) 
VARIABLE (TYP. ) | NORMAL SHOULDER LINE 


BRIDGE 


ITEM) 


(ROADWAY 


BRIDGE APPROACH %* NOT REQUIRED WHEN ADJACENT PAVEMENT IS ASPHALT. 


SLAB (MAJOR ) 


\ 
TRANSVERSE 
CONTRACT ION 

ee © eee 


ROADWAY FACE OF BRIDGE CURBS 
NORMAL LIMITS OF CONCRETE 


APPROACH PAVEMENT 


| 


; 15! B 
OUTSIDE FACE OF TYPE A I - 


BARRIER CURB AND BRIDGE . VARIABLE WITH SKEW ANGLE & PAVEMENT WIDTH 
APPROACH SLAB 


@ 340” x 18” SLEEPER SLAB 
AND 3” JOINT FILLER 


PART PLAN GENERAL NOTES: 


(SKEWED ) TYPE A CURB QO BE CONSTRUCTED WITH CONCRETE 
APPROACH PAVEMENT ONLY WHEN DRAIN BASINS ARE 
REQUIRED. TYP CURBS WILL BE CONSIDERED AS 
CIDENTAL, AND WILL BE INCLUDED IN THE PAYME 
NCRETE APPROACH PAVEMENT. 


BRIDGE APPROACH SLAB es ieee ON 


(MAJOR) = 20-0" "“TIMITS OF 
CONCRETE ‘+— STANDARD © 2” 


OUTSIDE FACE OF TYPE A_ | 
BARRIER CURB AND BRIDGE | paveMeMy | SUN Mon mewn ae 


APPROACH SLAB 
BRIDGE WING ; NT FILLER & 


Bae ' 4 
(LENGTH VAR. ) |) = | -0" x 18” SLEEPER SLAB 
(TYP. ) | | NORMAL SHOULDER LINE 


R SHOULDER 
E STANDARD 


NG AND DRAIN BASINS AT BRIDG 
609.40. 


INTS, AND L 
E STANDARD 


ITUDINAL JOINTS; 
S 502.00 AND 609.00. 


OR BRIDGE APPROACH SLAB, SLEEPER SLAB,» A OINT 
ILLER DETAILS, SEE BRIDGE PLANS. 


C 

F Dp 

5 P 

FOR TYPE A BARRIER CURBS, STANDARD 2” EXPANSI 
J 0 

S P 

F 

F 


TIED 


DETAIL A | CONGRE 


SHOULD PREFORMED FIBER EXPANSION JOINT MATERIAL SHALL BE 


A 

PLACED WITH CONCRETE APPROACH PAVEMENT AND MEET 

THE REQUIREMENTS OF SECTION 1057 OF THE STANDARD 
SPECIFICATION FOR HIGHWAY CONSTRUCTION. 
C 
A 
C 


BRIDGE APPROACH 
SLAB (MAJOR ) 


ITEM) 


OST OF FURNISHING AND PLACEMENT OF 4” TYPE 5 
GGREGATE BASE AND 3” JOINT FILLER IS INCLUDED IN THE 
ONTRACT UNIT PRICE FOR CONCRETE APPROACH PAVEMENT. 
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(ROADWAY 


PAVEMENT 


\ 
Seo MiSs 
S oon 4 


KG CONCRETE APPROACH 


NUMBER 


ey PAVEMENT 


! x FOR TWO-LANE PAVEMENTS 
OUTSIDE FACE OF TYPE A Pika ——— ee 


NORMAL SHOULDER ELECTRONICALLY. 
BARRIER CURB AND BRIDGE LINE DETAIL A. 


APPROACH SLAB PART PLAN FOR SECTIONS A-A, B-B AND DATE EFFECTIVE: 10/01/2022 504. 00L 
(SQUARE ) C=Cs “SEE. SHEETS) GF 3%. DATE PREPARED: 7/19/2022 e 


ROADWAY FACE OF BRIDGE CURBS 
NORMAL LIMITS CONCRETE APPROACH 


SHEET NO. 


1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: 
= SHORT SIDE OF SKEWED SLAB FOR ALL 
LANES NEXT TO BRIDGE APPROACH SLAB 
Ix — STANDARD (€) SHALL BE 5‘ TO 10’. 

2” EXPANSTON 


JOINT 


15° 


LIMITS OF 
CONCRETE 
APPROACH 


BRIDGE APPROACH SLAB 
(MAJOR) = 2040" 


OUTSIDE FACE OF 
TYPE A BARRIER PAVEMENT 
CURB AND BRIDGE | 
APPROACH SLAB DETAIL A; 


: i SHOULDER LINE "TS! 


SHORT SIDE OF SLAB 


BRIDGE WING ; ~ 
MIN. LENGTH 10° MAX. 


VARIABLE 


(LENGTH 
(TYP. ) 


A 
SKEW 


ITEM) 


END OF SLAB 


(ROADWAY 


BRIDGE APPROACH 
SLAB (MAJOR) 


““ SHORT SIDE 
5’ MIN. 
10’ MAX. 
(TYP. ) 


TRANSVERSE 
y CONTRACTION 
" ; OINT (TYP. ) 


| 


BRIDGE 


NORMAL LIMITS OF CONCRETE 


ROADWAY FACE OF BRIDGE CURBS 


YY 


OUTSIDE FACE OF TYPE A 
BARRIER CURB AND BRIDGE 


APPROACH SLAB 


% LENGTH QF RECTANGULAR SLABS BETWEEN SKEWED 


DETAIL B 


APPROACH PAVEMENT 


SLAB AND FIRST 10° 


SLAB SHALL BE 10° 


TO 15’. 


(CD JOINT 


y 


VARIES | VARIES 


SHOULDER LINE 


VARIABLE W 


TH SKEW ANGLE & PAVEMENT 


WIDTH NT AT 10° 


Ne = Siar 
t—FIRST JO 


@ 340” x 18” 
AND 2” JOINT 


F We 


BRIDGE APPROACH SLAB 


SLEEPER SLAB 


LER 


15° 9” 


(MAJOR) = 2040" 


OUTSIDE FACE OF TYPE A 

BARRIER CURB AND BRIDGE 
APPROACH SLAB 

BRIDGE WING 


(LENGTH VAR. ) lien OM 


ie 
(TYP. ) | 


LIMITS OF 

CONCRETE 
APPROACH 
PAVEMENT 


— 
3 


FROM EXPANSION JOINT 


PART PLAN 
(SKEWED ) 


m™— STANDARD © 2” 


EXPANSION JOINTKK 


NT FILLER & 
- x 18” SLEEPER SLAB 


NORMAL SHOULDER LINE 
a | 


DETAIL A 


BRIDGE APPROACH 
SLAB (MAJOR) 


A 


A 


END OF SLAB 
BRIDGE 


ROADWAY FACE OF BRIDGE CURBS 


DETAIL A 


ITEM) 


IS ASPHALT. 


A 
4 


ITS CONCRETE APPROACH 
(ROADWAY 


PAVEMENT 


NORMAL LI 


| 


NOTE: 


4" TYPE A 
BARRIER CURB 
(REQUIRED FOR 


NORMAL 
SHOULDER LINE 


DRAIN a 


BRIDGE APPROACH 
SLAB (MAJOR ROAD) 


/ CONCRETE 
/ APPROACH 
PAVEMENT 


DETAIL A 


@ 3” JOINT 
FILLER 


oe NOT REQUIRED WHEN ADJACENT PAVEMENT 


seeK USE 3” JOINT FILLER 
BETWEEN TYPE A CURBS 
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\ 

<e OF Mise, 
& oon 
TRAMS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


OUTSIDE FACE OF TYPE A 
BARRIER CURB AND BRIDGE 
APPROACH SLAB 


PART PLAN 
( SQUARE ) 


NORMAL SHOULDER LINE 


FOR SECTIONS A-A, 


B-B AND C-C, 


SEE “SHEET 3. /OF Ss 


CONCRETE APPROACH 
PAVEMENT 


FOR MULTI-LANE PAVEMENTS 
(MAJOR ROUTE ) 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


2. 0F 3 


10/01/2022 
7/19/2022 


504.00L 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


15'-0” (LIMITS OF CONCRETE APPROACH PAVEMENT ) 
VARIES WITH SKEWED SLABS 


€ 3” JOINT FILLER @ STANDARD 2” EXPANSION 
& SLEEPER SLAB ——— JOINT (NOT REQUIRED WHEN—» 
ADJACENT PAVEMENT IS 
ASPHALT). 


7.0. ° Ugh 


4” TYPE 5 
AGGREGATE BASE 
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SECTION A-A GENERAL NOTES: 


THE MAXIMUM DEPTH OF MANHOLE USING #4 HORIZONTAL 
BARS AT 12” CENTERS IS 20’. 


OVER 20’ DEPTH. HORIZONTAL BARS SHALL BE INCREASED 
TO A #5 BAR AT 10” CENTERS TO A MAXIMUM DEPTH OF 30’. 


OVER 30’ DEPTH WILL REQUIRE A SPECIAL DESIGN. 


VARIABLE DIMENSIONS BOTTOM STEEL AT MORE THAN 20’ DEPTH TO A MAXIMUM 
DEPTH OF 30’ IS INCREASED TO #6 BARS AT 7” CENTERS. 
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SLOTTED DRAIN 
TYPE B AND TYPE C 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


RIGID PAVEMENT STRUCTURE 


4” TYPE 5 AGGREGATE BASE 


GEOQTEXTILE FABRIC WITH 
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4" PERFORATED PIPE 
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DRAIN PIPE 

GEOTEXTILE FABRIC 
WITH 12” LAP ON TOP. 


18” 


SECTION D-D 
WITHOUT PERMEABLE BASE 


6” DIA. 


RIGID OR FLEXIBLE 
PAVEMENT STRUCTURE 


PERFORATED 
DRAIN PIPE 


GEOTEXTILE FABRIC 
WITH 12” LAP ON TOP. 


SECTION A-A 


Ww 
pay 


4” STABILIZED 
PERMEABLE BASE 


4” TYPE 1 
AGGREGATE BASE 


POROUS BACKF ILL 


EDGE OF 
SHOULDER 


EDGE OF 
TRAVELED 
WAY 


> 


€ 4” DIA. PVC 


OUTLET PIPE 


TJM) |) |W 


NIOlOIMINMO!NM IW 
NPHFH LOIN IN] Ae I|Q{[ a 
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SECTION D-D 
WITH PERMEABLE BASE 


L NOTES 


T_CONCR 
SECTION C-C ED By 
SPLASH 


UCT BEN 
DITCH LINE S. 


IONS AR 
ED BY T 


EDGE OF 
TRAVELED 
WAY 


EDGE OF 
SHOULDER 


2% MIN. SLOPE 


a 


@ 4” DIA. PVC 
OUTLET PIPE 


yy 


DITCH LINE NUMBER 


Ys 


v, 
4) 
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ws 


SS 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


CROSS DRAIN CONCRETE SPLASH PADS 


ETE SPLASH PADS MAY BE 
HE ENGINEER. 


INSTALLED AS 


PAD SHALL MATCH EXISTING CROSS SLOPE. 
D IN SPLASH PAD WHERE CROSS SLOPE 


E APPROXIMATE AND CAN BE ADJUSTED AS 


TH 


HE ENGINEER. 
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CROSS DRAINS 


SHEET NO. 


06/01/2013 
4/1/2013 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


GEQTEXTILE FABRIC 
LAP 12” ON TOP 


AGGREGATE 


SECTION A-A 


PAY LIMIT PAVEMENT WIDTH : PAVEMENT WIDTH PAY LIMIT 


X-SLOP ROADWAY__ SLOPE ROADWAY SLOPE 


SECTION B-B 
CUT & FILL 
ELEVATION 


B 


SHOULDER ne 


EDGE OF PAVEMENT. 


Ah GRADE ON ROADWAY = MINUS (-) 


LOW POINT 
OR SAG 


Gos 


€ GRADE ON ROADWAY = PLUS (+) Ne 


500’ MAXIMUM SPACING 


I 
: 
I 
1 
I 
1 
cals 
T 
I 
1: 
I 
. 


500’ MAXIMUM SPACING 500’ MIAXIMUM SPACING 


EDGE OF PAVEMENT 


EDGE OF PAVEMENT 


—_t 


SHOULDER LINE ee 


Pe a DITCH 


UMA U,rZz 


MMNnAONnOY 


maAom 


YNoOrdadoHa 


yy 


NUMBER 


CH 


eg 
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- 500°. 
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NG MAY 


HE AGGRE 
M OF THE 
CONTACT. E 
NO HIGHER THAN T 
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CED 
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S] 
DA 


DRAIN TO BE USED ONLY W 
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AGGREGATE UNDERDRAINS 


06/01/2013 SHEET NO. 
4/2013 4 OF 4 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


W6X8.5 OR 
W6X9 POST 


PLAN 


LENGHT OF W-BEAM RAIL 


LAP IN DIRECTION € POST (TYP. ) 
OF TRAFFIC 


12 GAGE 
W-BEAM 


ELEVATION 


W6X8.5 OR W-BEAM RAIL 


W6x9 POST 
W-BEAM RAIL 


PLAN 


LENGHT OF W-BEAM RAIL = 13'-635” 


LAP IN DIRECTION 


OF TRAFFIC petceet 


(TYP. ) 


12 GAGE 


ELEVATION 


5u 
8 
POST BOLT 


W-BEAM RAIL 
(TYP. ) 


STEEL POST & WOOD OR 
PLASTIC BLOCK 


TYPE A GUARDRAIL 


wOOD OR 


PLASTIC BLOCKS (1) THE CONTRACTOR MAY FURNISH EQUIVALENT SECTIONS 
CTP ey.) FABRICATED FROM MATERIAL MEETING AND 


WITH SECTION 1040. 


8 
POST BOLT 


W-BEAM RAIL 
CTY Ps) 


STEEL POST & WOOD OR PLASTIC 
BLOCKS 


TYPE B GUARDRIAL 


GENERAL NOTES: 


SEE SHEET NO. 


IN ACCORDANCE 


5 OF 7 FOR POST AND BLOCK DETAILS. 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


TYPE A AND TYPE B 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2017 
10/28/2016 


606. 00AY 


SHEET NO. 


1 OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


W6x8.5 OR W6X9 (TYP. ) 


B" x BY x 21" 
BLOCK (TYP. ) 


HE CONT OR MAY FURNISH EQUIVALENT 
SINGLE THRIE BEAM RAIL ECTIONS RICATED FROM MATERIAL MEETING 
D IN A DANCE WITH SEC 1040. 


TYPE E GUARDRAIL 6'-3” SPACING (2) i, TRANSITION 6’-3” POST SPACINGS (2) | F THE T ITION 1S CONNECTED TO A BRIDGE 


CHOR S$ ON, POST SPACING FOR TYPE E 
PLAN UARDRA D THE TRANSITION SECTION SHALL 
E 3°15" . FOR ALL OTHER CASES, POST 
PACING LL BE 643”. 


TYPE E GUARDRAIL (TYPICAL ) TRANSITION SECTION TYPE A GUARDRAIL 


RANSIT FROM 31” TO 29” HEIGHT OVER 
, nail THIRE-BEAM RAIL 2-12.5' W-BEAMS OR 25’. 


SHOULDER 


.RRRKS KX [RK 


i@———€ POST W6x8.5 OR 
W6x9 (TYP. ) FERAL NOTES: 


E GUARDRAIL SHALL USE 6-3” POST SPACING UNLESS 
POST IS SPECIFIED. 
PART SECTION SHOWING TYPE E TO TYPE A GUARDRAIL TRANSITION 
HRIE BEAM RAIL FOR THE TYPE E GUARDRAIL AND THE 
ITION SECTION SHALL BE MADE OF STEEL AND SHALL 
GAGE. 
THE OVERALL NOMINAL DIMENSIONS SHOWN SHALL BE MET; 
ALTHOUGH THE SHAPE OF THE PLASTIC BLOCKS MAY VARY ROTECTIVE COATING AND MAT REQUIREMENTS» 
FROM THE SHAPE SHOWN, EXCEPT THE §” + 4” EC 1040 OF THE STANDARD $S ICATIONS. 
FLANGE AND THE OVERALL WIDTH DIMENSIONS MAY 
BE WAIVED IF APPROVED BY PROJECT OPERATIONS. HEET 7 OF 7 FOR REQUIREME FOR SPECIAL 
STALLATIONS. 


L DIMENSIONS ARE SUBJECT TO FACTURING 
WOOD OR PLASTIC 
BLOCK R PLASTIC LERANCES EXCEPT WHERE ALLOWA LERANCES ARE 
HOWN. 


OR DETAILS NOT SHOWN. SEE OTHE EETS OF THIS 

S"yg" ba y RAWING. 

POST BOLT — 2 X8 

Res ages MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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OF My 
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™— Wex8.5 OR PE-28411 GUARDRAIL 


oOo ax 
2 bey 
2. 3 
Y ‘ i nw oem SS 
ae ee. _N—W6x8.5 OR Ssqy yy TYPE E 
W6X9 (TYP. ) | 
— THIS SHEET HAS BEEN 
S E C T I 0 N B B S E Cc T I @) N Cc —C OT eeRONICALY 
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SHEET NO. 
DATE EFFECTIVE: 01/01/2017 


DATE PREPARED: 10/28/2016 606. 00AY 2? OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TRAVELED WAY : ._ TRAVELED WAY 
—_— | 


‘cee SLOPE SHOULDER SLOPE PAVEMENT SLOPE SHOULDER SLOPE 


SHOULDER 
WIDENING (1) 


SHOULDER WIDTH = . Me SHOULDER WIDTH 


TYPCIAL SECTION ALTERNATE TYPICAL SECTION AT SLOPE BREAKPOINT 


TYPE B GUARDRAIL, J TYPE A GUARDRAIL 
(1) SHOULDER WIDENING SHALL CONSIST OF EMBANKMENT aa TRAFFIC 
MATERIAL COMPACTED IN ACCORDANCE WITH SEC 203.4 6° =3"" 6.3" 
OF THE STANDARD SPECIFICATIONS. si "| 


(2) POST SHALL BE SPACED AT 3715" ON CENTER. 
(3) WHEN GUARDRAIL IS CONSTRUCTED OVER CURBS, 2 a ee ae 
THE CURBS SHALL BE CONSTRUCTED AS SHOWN. , OBSTACLE 
5'-65" 6/-3" : 1 IN 50 TRANSITION NORMAL EDGE 
TRAFFIC a OF SHOULDER Sy 


1, YPE A GUARDRAIL 


DETAIL FOR TRANSITIONING 
BETWEEN TYPE A AND TYPE B GUARDRAIL 


TYPE A GUARDRAIL 


ALL SLOPES 


W6xX8.5 OR WOOD OR PLASTIC 
W6X9 POST BLOCK (TYP. ) bo 
Runes | i RAIL I 

SHOULDER SLOPE 


WIDEN SHOULDER 
PLAN MINIMUM 3°45" (1) 


LENGTH OF W-BEAM RAIL = 13'~62° — , LOCATION OTHER THAN @ MEDIAN 


ey ml poke ile LATERAL PLACEMENT OF GUARDRAIL 
FOR SHOULDER INSTALLATION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


12 GAGE GUARDRAIL AT CURBS (3) JEFFERSON CITY, MO 65102 


W-BEAM RAIL 1-888-ASK-MODOT (1-888-275-6636 ) 


RIRVUTRIREL: 


= NMR GUARDRAIL 
Za & LAYOUT 

Sonar & 
THIS aucer HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 01/01/2020 


ELEVATION DATE PREPARED: 10/21/2019 606. 00AY 2 (OF “f 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FOR STEEL POST & 


TRAFFIC 


WOOD OR PLASTIC BLOCKS (1) 


GUARDRAIL 


BLOCK 


DELINEATOR 
REFLECTOR 


(1) 


NAL j@” DIA. HOLE FOR HANDLING ca 


G GALVANIZING. (ONE PERMITTED) : ee eo ee 


(ONE PERMITTED) 


HOLE FOR 
TYPE B 
GUARDRAIL 


ALL HOLES 
3" DIAMETER 
EXCEPT AS NOTED. 


oe BLOCK 


TYPE A AND TYPE B 
FOR STEEL POST AND WOOD OR PLASTIC BLOCKS (1) 


THE OVERALL NOMINAL DIMENSIONS SHOWN SHALL BE MET, ALTHOUGH THE 
SHAPE OF THE PLASTIC BLOCKS MAY VARY FROM THE SHAPE SHOWN, EXCEPT 
THE §” +3” FLANGE AND THE OVERALL WIDTH DIMENSIONS MAY BE 

WAIVED IF APPROVED BY PROJECT OPERATIONS. 


U-CHANNEL 


DELINEATORS ON NEW GUARDRAIL 


ALTERNATE DESIGN 
FOR WOOD BLOCK 


GENERAL NOTES: 


FOR GUARDRAIL DELINEATION DETAILS SEE 
STD PLAN 903.03. 
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GUARDRAIL 


POST AND BLOCK 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2018 
2/9/2018 


606. 00AY 


SHEET NO. 


4 OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TOP VIEW 


a“ iu 
1° x 23 


POST BOLT 
SLOT 


2935" x 1 of “ 
OR 3” SLOTS 


FRONT VIEW 


TERMIANL CONNECTOR 


ABT. ©€ 


SECTION THROUGH W-BEAM RAIL 


(1) #2” RADIUS 
(2) 2" (TOLERANCE +19”, -37") 


I 
TOLERANCE 


@ POST BOLT SLOT 


a x 2 
POST BOLT SLOT 


DIRECTION 


wg A 


OF TRAFFIC 


SPLICE BOLT SLOT 


W-BEAM RAIL SPLICE AT POST 


gt gly 


it 2, 
gt" 
° 
29,5!" x 14" OR a0 


SLOTTED HOLE 


yo ABT. © 


END VIEW 


DIAMETER 


ae 


“ 


KP! 


END SECTION 
12 GAGE 


SPLICE BOLT 
SLOT HOLES 


DIRECTION 


Lu 


+ 


—_ AXIS 
+ 
| 


ie ob Ot ge 
TOLERENCE 


ara 
[RE RRL 


2935" x 14" 


¢ 2935" x 4 . “a 
SLOTT 


POST BOLT SLOT 


~t 
OF TRAFFIC 


¢ Pi x Qe 


THRIE-BEAM SPLICE AT POST POST BOLT SLOT 
ELEVATION OF ASYMMETRICAL TRANSITION SECTION 


OVAL SHOULDER S 


HAL 


BE OF ADEQUATE HEIGHT, 


LENGTH & SHAPE TO PREVENT TURNING DURING 


INSTALLATION OR 


RE 


OVAL OF BOLT. 


2” POST OR SPLICE BOLT 


STANDARD 13'-63"+ 
GUARDRAIL 


ADDITIONAL BOLT SLOTS 


OTE: PORTIONS OF BEAM WITH UNUSED BOLT 
SLOTS TO BE LAPPED BEHIND. 


BEAM DETAILS SHOWING LOCATION OF 
ADDITIONAL BOLT SLOTS NECESSARY 
TQ OBTAIN GUARDRAIL OFFSET. 


¢ Bu x Ba" 
POST BOLT SLOT 
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THIS SHEET HAS BEEN 
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ELECTRONICALLY. 


GUARDRAIL 
RAIL ELEMENTS 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2017 
10/28/2016 


SHEET NO. 


606. 00AY 5 OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TYPE 1 
COARSE 
AGGREGATE 


PAVEMENT (CONCRETE OR * 
ASPHALT > 2” 


SARL 
OX QLE 
MORRILL 


BEDROCK eae 
BEDROCK 
TYPE 1 

COARSE Wee 4 
AGGREGATE H COARSE 


AGGREGATE 


TPP ES, 
COARSE 
AGGREGATE 


TBH 3 


SECTION A-A SECTION B-B SECTION C-C SECTION D-D 
ROCK ENCOUNTERED ROCK ENCOUNTERED ROCK ENCOUNTERED MORE SETTING POST THROUGH PAVEMENT 
UP TO 6” BENEATH SURFACE 6” TO 18” BENEATH SURFACE THAN 18” BENEATH SURFACE (CONCRETE OR ASPHALT > 2” THICK) 


SETTING POST IN SOLID ROCK (1 )MINIMUM ROCK EMBEDMENT IS EQUAL TO 


FULL DEPTH POST EMBEDMENT MINUS SOIL 
DEPTH. 


GENERAL NOTES: 


HOLES IN SOLID ROCK SHALL PROVIDE A DIAMETER OF NOT 
LESS THAN 4 INCHES GREATER THAN THE MAXIMUM 

Bhs TRANSVERSE DIMENSION OF THE POST SECTION. 

ASPHALT POST MAY BE SHORTER WHERE PLACED IN A MINIMUM 2 FEET 
OF SOLID ROCK. STEEL POSTS MAY BE FLAME OR SAW CUT. 
REPAIR OF CUT SHALL BE IN ACCORDANCE WITH SEC 712 OF 
THE STANDARD SPECIFICATIONS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


SETTING POST THROUGH ASPHALT < 2” THICK exunuieee! er we 
DATE EFFECTIVE: 01/01/2017 . 


DATE PREPARED: 10/28/2016 606. 00AY 6 OF 7 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


a OF TRAVELED WAY DIRECTION OF TRAFF [C ————» aa OF TRAVELED WAY 


LOCATION QF OBJECT PROHIBITING 


@ 


25! 
25' 25 2 NESTED 
12 GAGE W-BEAM 12 GAGE W-BEAM 12 GAGE W-BEAM 


a 
M14 
i 


12'-6" 

2 NESTED 
12 GAGE 
W-BEAMS 


POS: 


2 NESTED 2 NESTED 
12 GAGE 12 GAGE 
W-BEAMS W-BEAMS 


PLACEMENT (3) . 


W-BEAMS 


2 NESTED 25' 
12 CAGE W-BEAMS 12 GAGE W-BEAMS 


@ 
iw 


26 


HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FOR 6’ POSTS — MINIMUM 14 SPACES AT 6'-3” = 87 
OR FOR 7’ POSTS — MINIMUM 28 SPACES AT 3'-13" 


25' 


FOR 6° 
OR FOR 7’ 


POSTS — MINIMUM 10 SPACES AT 6'-3" = 62'-6” 
POSTS — MINIMUM 20 SPACES AT 3'-13” = 62'-6” 


6’ OR 7’ LONG WITH 
8” X 6" X 14” ROUTED 
WOOD BLOCKOUTS. 


SECTION A-A SECTION B-B 


We X 9 STEEL POSTS, 6’ OR 7’ LONG WITH CRT WOOD POSTS, 6’ OR 7’ 


LONG WITH 


8" xX 6” X 14” ROUTED WOOD BLOCKOUTS TWO 8” X 6” X 14” WOOD BLOCKOUTS 


POSTS 3 THROUGH 12 AND 19 THROUGH 24. POSTS 13 THROUGH 18. 


CRT WOOD POSTS, 6’ OR 7’ 
WITH TWO 8” X 6% X 14” 
WOOD BLOCKOUTS. 


ELEVATION 


F LOCATED WITHIN T 
WO-WAY ROADWAY, TH 


DDI TIONAL GUARDRA 
D TREATMENT. 


HE POST MAY BE SK 
F AN OBSTACLE SUCH 


LACE END TREATMENT 
OST THAN POSTS 5 A 


LONG 


EAR ZONE OF A 


We X 9 STEEL POSTS; 
6’ GR 7’ LONG WITH 
8” X 6" X 14” ROUTED 
WOOD BLOCKOUTS. 


IMUM LENGTH IS 87'-6”. 


REQUIRED, INCLUDING 


DUE TO THE PRESENCE 
CULVERT. 


LOSER TO THE SKIPPED 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 10/01/2017 


DATE PREPARED: 8/8/2017 606. 00AY 


SHEET NO. 


TOP <f. 


I 


IS PRESENT ON THIS SHEET 


IF A SEAL 


FLAT 


8 ‘ 


BOTTOM DITCH 


> 
< 
= 
a 
Lu 
=) 
ud 
> 
< 
ao 
= 
oO 
Lu 
oO 
a 
Lu 


EDGE OF TRAVELED WAY «= TRAFFIC 


EDGE OF SHOULDER 


69! 


-5 “a 


SEE DETAIL A SHEET 2 OF 7 


62 


-3 “a 


OBSTACLES 


EDGE OF SHOULDER 


PIER AT & OF MEDIAN 
PLAN VIEW 


MEDIAN WIDTH VARIES 


»  HOULDER WIDTH 


EDGE OF SHOULDER 


TYPE E GUARDRAIL 


SHOULDER SLOPE 
24 a eee 


SHOULDER WIDTH 


TYPE E GUARDRAIL 


EDGE OF SHOULDER 


SHOULDER SLOPE 


¢@ MEDIAN A 


AND OBSTACLE 


GUARDRAIL 
POST (TYP) 


SECTION 


EDGE OF TRAVELED WAY 


EDGE OF TRAVELED WAY 


EN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


FLAT 
BOTTOM DITCH 


le 
MEDIAN WIDTH VARIES 


RAL NOTES: 


POSTS AND WOOD BLOCKS MAY BE USED ON TYPE E 
RAIL. 


ULLNOSE GUARDRAIL PAY ITEM INCLUDES THE 
TURE BETWEEN POST 10 AND THE NOSE. THE 

NING GUARDRAIL WILL BE PAID FOR AS STANDARD 
RAIL ITEMS. 


BLE DRAINAGE MUST BE PROVIDED WHEN MEDIAN 
DING IMPEDES NORMAL FLOW. 
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THIS SHEET HAS BEI 


SHEET NO. 
08/01/2012 
7/27/2012 606. O1F 1 OF 9 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


4” U-BOLT 
CABLE CLIP 


12'-6" 12 GAGE THRIE-BEAM 
GUARDRAIL SECTIONS (TYP. ) 


RAIL #1 
BENT AND 
SLOTTED 


SIX $” DIA U-BOLT 
CABLE CLIPS SPACED 
OUT ON NOSE, HOLD 
CABLE TO BACKSIDE 
OF THE RAIL. R 5/23" 


NOSE CABLE 
WITH SWAGED 
END BUTTONS 


RAIL RAIL #3 


NOSE CABLE SLOTTED 
ANCHOR PLATE 
(BACKSIDE 


OF SPLICE) 
DETAIL A 


STEEL FOUNDATION TUBE 


8 / 


STEEL FOUNDATION TUBE 


6 / 


2” ASTM 
A307 BOLT 


THRIE BEAM BCT POST 
WITH 96,6” FOUNDATION TUBE 
POST 1 


BEGIN STANDARD THRIE BEAM CONSTRUCTION 


(SEE CROSS-SECTIO 


RAIL #4 


THRIE BEAM CRT POST 
78” LONG 


WITH 14” BLOCK AND 
THRIE BEAM BCT POST 14” TAPERED BLOCK 


WITH 72” FOUNDATION TUBE 
AND 14” TAPERED BLOCK 
POST 2 


POSTS 3; 


POST DETAILS 


4, 55 6+ 7, 8 


BELOW) 


THRIE BEAM POST 
78” LONG 
WITH 14” BLOCK 
POSTS 9 AND 10 


SLOTTED 


BREAKAWAY TERMINAL POST SLEEVE RAIL NO. 


U-BOLT CABLE 
CLIP DETALL 


BREAKAWAY TERMINAL 
POST SLEEVE 


BEARING 
CABLE ASSEMBLY 


ANIA 


3” BOLT WITH NUT 
AND TWO WASHERS 


POST 1 DETAIL 


GENERAL NOTE: 


RAILS NUMBERS 1, 2, 3 AND 4 ARE TYPE E GUARDRAIL. 
RAIL NUMBER 4 IS A STANDARD THRIE BEAM, NOT SLOTTED. 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
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DATE EFFECTIVE: 04/01/2021 
DATE PREPARED: 1/27/2021 


606. 01F 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOSE REINFORCING CABLE 


NOSE CABLE 
ANCHOR PLATE 


DETAIL B 


SECTION A-A 


END VIEW 


CABLE ANCHOR 
ASSEMBLY 


474" 


NOSE REINFORCING CABLE NOSE CABLE ANCHOR PLATE 
SWAGED CABLE BUTTON 


STANDARD CABLE 
ANCHOR PLATE 


ETAIL A 


ELEVATION 


CABLE ANCHOR ASSEMBLY 


HOLES (TYP. ) 


ASSEMBLY 


DETAIL A 


TEEL 


{TE 


R PLATE 


NUT AND WASHER 


D PLATE 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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DATE PREPARED: 
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BULLNOSE GUARDRAIL SYSTEM 


CABLE ANCHOR 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 
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(TANGENT SECTION 
(SHOP BEND TO 34‘-2” RADIUS) FOR 13:1 OR 


6‘-3" (SHOP BEND TO 34'-2 RADIUS) 


FLATTER TAPERS) 
(TANGENT SECTION FOR 6:1 


(TANGENT SECTION FOR 3.631 


RAIL SECTION 2 


a a a a ee a ee a 
pe see Na Te i IE Ee 
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SPLICE OVERLAP LINE 


3” DIA TYPICAL 
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STEEL PLATE. 
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asa MISSOURI HIGHWAYS AND TRANSPORTATION 
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3” DIA. (6 x 19) 
GALVANIZED CABLE 


MEDIAN PIER PROTECTION 


«| BULLNOSE GUARDRAILS SYSTEM 


STANDARD SWAGED : 
“Hong OS 5 
“re gas PLATES AND CABLE ASSEMBLY 


FLAT WASHER FITTING AND STUD (1) 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 

ELECTRONICALLY. 


LOCK WASHER 
1” HEX NUT 
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DETAIL OF CABLE ASSEMBLY 
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CH 
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4y 


622” RADIUS 


TOP VIEW. RAIL #1 


409%” RADIUS 


TOP VIEW. RAIL #2 


12'-6", 12 GAGE, TYPICAL THRIE BEAM SECTION 


FRONT VIEW (UNBENT ) 


14'-413" CABLE LENGTH 


13'-102" 


“COLD TUFF” BUTTON, 


S-409 SIZE NO. 12 SB 2%" 


8 
STOCK NO. 1040395 FOR 2” DIA (6 x 25) WIRE ROPE 
(OR ANY SIMILARLY SIZED SWAGE-GRIP BUTTON FERRULES) 


END SECTION 


END SECTION 


END SECTION 


NUMBER 


CH 


eg 


4p 
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EDGE OF 
TRAVELED WAY 


| FDGE OF 


SHOULDER 


SHOULDER SLOPE—. 


¢ MEDIAN. 


END 


E 


TERMINAL 


cena SLOPE 


(2) 


SHOULDER 
WIDTH 


EDGE OF 


| SHOULDER 
EDGE OF 
TRAVELED WAY 


MEDIAN WIDTH LESS THAN 60° 


\ 


(SEE SECTION C-C) 


SECT ION <C=€ 


EDGE OF SHOULDER 


eee OF SHOULDER 


LIMITS OF END 
TERMINAL (2) 


EXISTING 
SLOPES 


MIN. TYP.7 


(1) 7 


yp, * 15:1 
SLOPE (Typ 


OR FLATTER 
-) 


LIMITS OF END 
TERMINAL 


(2) 


(1) TYP. 


50’ MIN. 


SS SSSA. VQ“@“0“ 


YT 
a_i) 


Lab pag 


La 


TTT yr rrr rer rrr 


rd ieee T 


ryrr 


fre 


50’ MIN. 
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vy 


EXISTING 
SLOPES 


SLOPES 


TYPE E GUARDRAIL 
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a) 
x CTP se) 
uw 


EDGE OF SHOULDER g g & 


MEDIAN 
OBSTACLE 


EXISTING 
SLOPES 


AA A AEDGE OF SHOULDER 


ERMINA 


DRAIL 12'-6” ] 
IRED RADIUS. 


HE END TERMI 

ITION SECTIO 
EMS NECESSARY 

HE MANUF ACTU 


STEEPER THA 
DRAIL WHEN 


N LENGT 


NSs BAC 
FOR PRO 
RER. 


N 15:1 
ATTACHI 


NAL WILL 


H AND FACTORY 


BE CONSIDERE 
KUP ASSEMBLIES 
PER INSTALLATI 


TO UTILIZE A F 
NG TQ THE CRAS 


FORMED 


D FULL COMPENSATION 


ON AS 


ULL 12.5° 
HWORTHY 


GENERAL NOTES: 


TYPE B CRASHWORTHY END TERMINAL SHALL BE LATEST 


VERSION AND SHALL BE 


INSTALLED ACCORDING TO 


MANUF ACTURER’S RECOMENDATIONS. 
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BEGINNING OF 
LENGTH OF NEED 
AT THIRD POST 


DETAIL A 


RAVELED WAY 


LIMITS OF 


EDGE OF SHOULDER 


TYPE E GUARDRAIL 


VARIES 


37 ie “a 


50’ 


FOR (2) 


3165" 


¢ 
¢ 


| 


EDIAN AND 


BSTACLES TRANSITION 


FLAT 


8 é 
BOTTOM DITCH 


Bibs 


50’ FOR (2) 


TYPE & 
GUARDRAIL 


OBSTACLES 


TS OF TYPE E GUAR 


DRAIL 


EDGE OF SHOULDER 


wee ORE OF TRAVELED WAY 


END 
SECTION 


END 
ANCHOR 


BEGINNING OF 
LENGTH OF NEED 
AT THIRD POST — 


OR GREATER MEDIAN 


60° 


he 


TRAFFIC 


60’ MEDIAN WIDTH 


PIER AT & OF MEDIAN 


SHOULDER 
WIDTH 


EDGE OF 
SHOULDER 


TYPE E 
GUARDRAIL 


SHOULDER SLOPE ha! 


MIN, 2" MIN. 


TYPE VE 
Py SUARORALL 


SHOULDER SLOPE 
US ee aera ss 


SHOULDER 
WIDTH 


EDGE OF 
SHOULDER 
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1 


@ MEDIAN 
AND OBSTACLE 


SECTION A-A 


GUARDRAIL 
POST 


EDGE OF 
TRAVEDED WAY 


@ MEDIAN 


END 


SECT ION 


\ 


\ eG POSTSAA 
ak 


LAT 


at 
D 
> 
Zz 
a 
4 
OQ 
Zz. 
a 


SECTION 


8 
BOTTOM DITCH 


DETAIL A 


PE E GUARDRAIL 
42°65" 
A 75’ 


IN THIS REGION SHALL 
IN LENGTH AND FACTORY FORMED 
RADIUS. 


PE A NON-FLARED CRASHWORTHY END 
EATMENT. 


ES: 


STS AND WOOD BLOCKS MAY BE USED ON TY 
IL. END ANCHOR SECTION TO BE USED O 
L END OF TYPE E GUARDRAIL. 


HOR TO BE LOCATED EYOND THE LONGITU 
OF TYPE A NON-FLARED CRASHWORTHY EN 


LARED CRASHWORTHY END TERMINAL 
LATEST YERSION AND SHALL BE INSTALLE 
ING TO MANUFACTURER'S RECOMMENDATIONS. 
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2 ne wu 


POST W6 X 8.5 OR STRUCTURAL STEEL 


SEE SHEET 3 FOR 


3” BEARING € SPLICE hg NG LI TUBING BLOCK CONNECTOR PLATE, 
PLATE oN (TYP. ) 


SEE sD - 


WOOD BLOCK | 


oe 


LrYPs 9 


2 SPACES AT 3415" 


ae as 4 SPACES AT 1463” 


TWO SECTIONS OF THRIE BEAM RAIL ONE SET INSIDE THE OTHER 


BRIDGE ANCHOR SECTION (THRIE BEAM) 


|e 


TRANSITION SECTION 


CONNECTOR PLATE. eee 
SEE SHEET 2 FOR - 
DETAIL OF TRAFFIC PLAN 


TERMINAL BRIDGE ANCHOR FOR SAFETY BARRIER CURB 


SECTION A-A 


TRANSITION SECTION | 


CONNECTOR 


TWO SECTIONS OF 
THRIE BEAM RAIL 


POST W6 X 8.5 
OR We X 9 


SHOULDER 


PART SECTION THRU SLAB AT END OF WING 


WOOD BLOCK WOOD BLOCK 
6" x 8% x 218" Bry aie 48" WOOD BLOCK 


6 Xa Kae 


SECTION C-C SECTION SECTION 


ASYMETRICAL TRANSITION | #*———BEGIN TYPE A 
SECTION GUARDRAIL STRUCTURAL STEEL 


TUBING BLOCK 


TRANSITION FROM 31” TO 29” SECTION B-B 
HEIGHT OVER NEXT TWO UPSTREAM 
12'-6" W-BEAM RAILS. 
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19” WOOD BLOCK DETAIL 
DIA 
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ALL HOLES DRILLED OR PUNCHED 


my BLOCK 
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(an) 
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oO 
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=) 
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Qa 
oO 
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= 
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14” WOOD BLOCK DETAIL 


x 


x 4” 
STRUCTURAL TUBE 


7" 


STRUCTURAL STEEL TUBING BLOCK DETAIL 


1” DIA. HOLES (TYP. 
FOR” DIA. BOLTS 
(ASTM A307) WITH 
HEX HEADS, NUTS 
AND WASHERS 


DIRECTION 
OF TRAFFIC 


€ gerd x 13” ; “ “" 
SPLICE BOLT— @ 3" X 25 
SLOTTED HOLES POST BOLT SLOTS 


THRIE BEAM RAIL SPLICE AT POST 


(1) THE CONTRACTOR MAY, AT HIS OPTION, FURNISH EQUIVALENT SECTIONS 
FABRICATED FROM MATERIAL MEETING AND IN ACCORDANCE WITH THE 
REQUIREMENTS OF ASTM A769 GRADE 36 OR 40. THE SECTIONS SHALL BE 
GALVANIZED AFTER FABRICATION IN ACCORDANCE WITH REQUIREMENTS le— SYMM. ABT. GENERAL NOTES: 


NEUTRAL 
OF AASHTO M 111. AXIS 10° 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ee 
is i: 
Pr i ee 


3” X 24” LONG 
POST BOLT SLOTS 


HOLES 


LONG SLOTTED 


1" DIA. HOLES (TYP.) (FOR 
$” DIA. BOLTS (ASTM A307) WITH 
HEX HEADS» NUTS AND WASHERS ) 


TERMINAL CONNECTOR 
CaaS 


POST BOLT SLOT 
6’ 3” 


an 


POST BOLT SLOT 
@ 235" X 19” SLOTTED HOLES 


ASYMMETRICAL 
TRANSITION SECTION 


ig 10 
TOLERANCE 


SECTION THROUGH THRIE BEAM 


DESIGN BASED ON NCHRP REP 
THE THRIE BEAM RAIL.» TERM 
TRANSITION SECTION FOR TH 
SHALL BE MADE OF STEEL AN 


FOR PROTECTIVE COATING AN 


ORT 350 TEST LEVEL 3. 
INAL CONNECTOR AND THE 
E BRIDGE ANCHOR SECTION 
D SHLL BE 12 GAGE. 


D MATERIAL REQUIREMENTS, 


SEE SECTION 1040 OF THE STANDARD SPECIFICATIONS. 


RAIL POSTS SHALL BE SET PERPENDICULAR TO THE ROADWAY 
PROFILE GRADE AND VERTICALLY IN CROSS SECTION. 


WASHERS SHALL BE USED AT ALL POST BOLTS. 


STRUCTURAL TUBING BLOCK SHALL BE FABRICATED FROM 
ASTM A500 BRADE B STEEL AND GALVANIZED. 


USE 2” BUTTON-HEAD OVAL SHOULDER BOLTS WITH HEX 
NUTS AT ALL SLOTS (THICKNESS OF HEX NUTS = 3” 
MIN. ). 


THE BEARING PLATE SHALL BE FABRICATED FROM GRADE 
A36 STEEL AND GALVANIZED. 


ALL LAP SPLICES, INCLUDING END SHOES, SHALL BE MADE 
IN THE DIRECTION OF TRAFFIC. 


SEE STANDARD PLAN 606.00 FOR DETAILS NOT SHOWN. 


THE COST OF FURNISHING, FABRICATING AND INSTALLING 
TRANSITION SECTION, COPLETE IN PLACE. WILL BE PAID 
FOR AT THE CONTRACT UNIT PRICE PER EACH. 


THE COST OF FURNISHING FABRICATING AND INSTALLING 
BRIDGE ANCHOR SECTION (SAFETY BARRIER CURB). COMPLETE 
IN PLACE, WILL BE PAID FOR AT THE CONTRACT UNIT PRICE 
PER EACH. 
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GENERAL NOTES: 


OVER PLATE PANELS ARE 4.3%” THICK. 


LL STIFFENERS ARE 4” THICK. 


C 
A 
CONNECTOR PLATE SHALL BE FABRICATED FROM ASTM GRADE 
A36 STEEL AND GALVANIZED. 


WELDING INSTRUCTION 


OR GALVANIZED REQUIREMENTS, SEE SECTION 1040 OF THE 
%* ALL FILLET WELDS SHALL BE 1” LONG SPACED AT 2”. TANDARD SPECIFICATIONS. 


LL HOLE DIAMETERS SHALL BE 1”. 
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G3) STIFFENER #9: 1 EACH 
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G7) STIFFENER #7: 1 EACH 
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G1) STIFFENER #1: 1 EACH 
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WELDING INSTRUCTION 


STIFFENERS LOCATED AT THE OUTSIDE EDGES OF THE COVER 
PLATES SHALL BE WELDED AS FOLLOWS: 

SINGLE BEVEL GROOVE WELD ON EXTERNAL SIDES AND 2” 
FILLET WELD BY 1” LONG SPACED AT 2” ON INTERNAL SIDES. 


STEFFENERS LOCATED ON THE INSIDE OF THE COVER PLATE 
SHALL BE WELDED AS FOLLOWS: 
2” FILLET WELD BY 1” LONG SPACED AT 2”. 


1-2 /TYPICAL 
1-2 \(2) 


CONNECTOR PLATE DIMENSION 
(PER ASSEMBLY ) 


PLATE | QUANTITY] SHAPE SIZE (A x B x C x D) 


A 
BLE 


PLATE AND STIFFENER IDENTIFICATION 


THICKNESS 


Bu 
6 


LATE 


FFENE 


Ree 
EL AN 


VANIZE ENTS, SEE SEC 1040 OF THE 
D SPE 


E DIA L BE 1”. 
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EDGE OF WI 


@ FIRST We x 20 POST 


EY 


5 SPACES AT 3'-135" 


2 SPACES.AAT 30-15" 


ON BRIDGE WITH We x 
STEEL BLOCKOUT 


BRIDGE ANCHOR SECTION (THRIE BEAM RAIL ) 


TRANSITION SECTION 


TYPE A GUARDRAIL 


THRIE BEAM RAIL 


PLAN 


BRIDGE ANCHOR SECTION (THRIE BEAM RAIL ) 


TRANSITION SECTION 


TYPE A 


(BRIDGE ITEM) 


2 NESTED 12 GAGE OR ONE 10 GAGE THRIE BEAM 1246” LONG 


2 NESTED 12 GAGE OR ONE 


10 GAGE 


12 GAGE W-BEAM TO THRIE BEAM 


GUARDRAIL 


@ FIRST We x 20 POST 
ON BRIDGE WITH W6 x 15 | 
STEEL BLOCKOUT ' 


THRIE BEAM 6°3" 


DIRECTION 
OF TRAFFIC 


LONG 


TRANSITION 6-3” LONG 


END OF END 
BENT WING 


We x 15 STEEL POST 740” LONG (1) 
WITH 8” x 8” x 15” WOOD BLOCK (TYP. ) 


NOTES: 
FOR GENERAL NOTES, SEE SHEET 2 OF 5. 


FOR POST DETAILS AND SECTION VIEWS, 
SHEET 2 AND 3 OF 5. 


SHOULDER 


DOI 


ca x 15 STEEL POST 


WITH 8” x 8” x 19” 


PART 


wOOD BLOCK 


ale) 
CaleP's 


SECTION THROUGH SLAB AT END OF WING 


AT CONTRACTOR’S OPTION, EQUIVALENT SECTIONS MAY BE FABRICATED FROM 
MATERIAL MEETING AND IN ACCORDANCE WITH THE REQUIREMENTS OF ASTM A769 


GRADE 36 OR 40. 
IN ACCORDANCE WITH THE REQUIREMENTS OF AASHTO 117. 


VERIFY BY RAIL TRANSITION PRODUCER. 


TRANSITION FROM 31” TO 29” HEIGHT OVER NEXT TWO UPSTREAM 12’-6” 


RAILS. 


THE SECTIONS SHALL BE GALVANIZED AFTER FABRICATION 


W6 x 9 STEEL POST 


6-6" LONG 


WITH 6” x 8” x 213" 


wOOD BLOCK 


W-BEAM 


(1) 


ChYPs.) 


W6 x 9 STEEL POST 6+6” 
LONG (1) WITH 6” x 8” 
x 14” WOOD BLOCK (TYP. ) 


W6 x 9 STEEL POST 6+6” LONG (1) 
WITH 6” x 8” x 19” WOOD BLOCK (TYP. ) 
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We x 15 STEEL BLOCKOUT WOOD BLOCK 
@ POST — 


(AT CENTERLINE 
OF POST) 


BLOCKOUT 


BLOCKOUT 4 BLOCKOUT BLOCKOUT 


SECTION A-A SECT [ON E=E SIDE VIEW FRONT VIEW 
Hehe SIDE VIEW FRONT VIEW STEEL POST AND WOOD BLOCKOUT 
STEEL POST AND STEEL BLOCKOUT (81) Aigpiesaiit” qunentick 


WOOD BLOCK DESIGN BASED UPON HRP REPORT 350 TEST LEVEL 3 
¢ POST —= s 8 Che Says 


THE THRIE BEA F 
SHALL BE 12 G 1 
PTIONs AND THE S 


OR TH DGE ANCHOR SECTION 
O GAG THE CONTRACTOR'S 
IT ION ION SHALL BE 12 GAGE. 


FABRICATED ST ESTEE A?T09 GRADE 
36. 


FOR PROTECTIVE G AND L REQUIREMENTS, 
SEE SEC 1040 STANDA CATIONS. 


RAIL POSTS SHALL SET PERPENDICULAR TO THE ROADWAY 
PROFILE GRADE AND RTICALLY IN CROSS SECTION. 


SHERS SHALL BE D AT ALL POST BOLTS. 


E 3" BUTTON-HEAD, OVAL SHOULDER BOLTS WITH 
TS (THICKNESS OF HEX NUTS = 3” MIN.) AT ALL 


BLOCKOUT BLOCKOUT - 
LICES SHALL BE MADE IN THE DIRE 


SECTION B-B 


We thle SIDE VIEW FRONT VIEW HE COST OF FURNI Gs FABRICATING AN a 
RANSITION SECTION, COMPLETE-IN-PLACE, BE 
STEEL POST AND WOOD BLOCKOUT(1) FOR AT THE CONTRACT UNIT PRICE PER EACH. 


WOOD BLOCK WOOD BLOCK E COST OF FURNISHING. FABRICATING AND INSTALLI 

IDGE ANCHOR SECTIO RIE BEAM). COMPLETE-IN- 

@ POST —» ACE, SHALL BE PAID CONTRACT UNIT PRICE 
R EACH. 


R DETAILS NOT SHOWN, E E THRIE BEAM RAIL 
EET. 
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ao BRIDGE ANCHOR SECTION 
BEE eS OUT “Soy (THRIE BEAM RAIL ON BRIDGE) 


SECTION C-C SECTION D-D POST 2 ONLY POST 3 THROUGH 5 Bale 


W6 x 15 W6 x 15 SIDE VIEW FRONT VIEW —— SHEET NO. 
STEEL POST AND WOOD BLOCKOUT (2) THROUGH(S5) VERIFY BY RAIL TRANSITION PRODUCER. | pare preparene —s/svzoe | 606-230 | 92 OF 5 


DATE PREPARED: 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


wOOD BLOCK 
OPTIONAL #2” DIA. HOLE FOR HANDLING 
DURING GALVANIZING. (ONE PERMITTED) 


/16" TO 4” 
TOLERANCE 


VARIES 


VARIES 
TT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POST BLOCKOUT POST BLOCKOUT 


SECTION F-F SIDE VIEW FRONT VIEW 
STEEL POST AND WOOD BLOCKOUT (7) 


IS PRESENT ON THIS SHEET 


IF A SEAL 


eae - (2) VERIFY BY RAIL TRANSITION PRODUCER (SEE FRONT SHEET) 
POST (8) - ONLY 1 HOLE REQUIRED 


SECTION H-H ALL HOLES 13/16” DIAMETER EXCEPT AS NOTED 


THROUGH THRIE BEAM RAIL HOLE PUNCHING DETAIL 
FOR STEEL POST & WOOD BLOCKS (6” AND 8”) 


POST BLOCKOUT POST BLOCKOUT 


SECTION G-G SIDE VIEW FRONT VIEW 


7-34" 


¢ 3” x 24" POST BOLT SLOT Se 


STEEL POST AND WOOD BLOCKOUT(8) 


—¢ 29.5" x 4 4" 
SPLICE BOLT 
SLOTTED HOLES 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


DIRECTION 5; > | a JEFFERSON CITY, MO 65102 
- ot — at per ee, —| 
“OF TRAFFIC 1-888-ASK-MODOT (1-888-275-6636 ) 


“+0 


OO 


| 
OF M, 
we i So 


eon 


Cc on 
SCHROETER 
NUMBER 


Dor eee | eae ao BRIDGE ANCHOR SECTION 
“Ssqyy (THRIE BEAM RAIL ON BRIDGE) 


| O--O: 


@ 2935” X 14” SLOTTED HOLES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


THRIE BEAM RAIL SPLICE AT POST ASYMMETRICAL TRANSITION SECTION ari. GRO — 
DATE PREPARED: 5/13/2016 _ 606. 23d 3 OF 5 


Coe Ka Mas 5: 


BRIDGE CAP RAIL 


BRIDGE CAP RAIL 


c= ea) 


TRANSITION CAP RAIL 


SPLICE PLATE 


CAP RAIL ANGLE 


2 BUTTON HEAD?” BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


2 HEX HEAD?” 
BOLT WITH TWO 
WASHERS AND HEX 
NUT 


BENT PLATE 
CONNECTOR 


Cox Iite8 
TRANSITION CAP RAIL 


3” BUTTON HEAD BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


= 3 HEX HEAD . 
fy 3 BOLT WITH TWO 
| WASHERS AND <4! 


a HEX NUT ~ 
TERMINATOR 
ASSEMBLY 


3” HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


¢ 2 SLOTTED HOLES 
mx 1-172" 


AND € We X 15 
POST 


DIMENSIONS 
ARE ALONG TOP 


TOP VIEW (ALTERNATE 1) 


@ 2 SLOTTED HOLES 
ee tLe" 


OF TRANSITION 
CAP RAIL 


AND € We X 15 
POST 


DIMENSIONS 
ARE ALONG TOP 


OF TRANSITION 
CAP RAIL 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


SHOULDER 


END OF END 
BENT WING 


€ POST 

(IF NECESSARY) NOTCH 

ai yi" L | , CHANNEL LEGS TO 
FACILITATE BENDING 


ELEVATION 
TRANSITION CAP RAIL 


ELEVATION 
(THRIE BEAM RAIL NOT SHOWN) 
GENERAL NOTES: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
OF My 
sagiinn 7 


ERIC E. a 
SCHROETER 


NUMBER 
PE-28411 


a 


BRIDGE ANCHOR SECTION 


3, oon & 
Vou (THRIE BEAM RAIL ON BRIDGE) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: O7/01/2016 


DATE PREPARED: 5/13/2016 606.23J 4 OF 5 


VERTICAL 


SIDE VIEW 
CAP RAIL ANGLE 


uw 


LB OS Bae ME 


2” PLATE 


TOP VIEW 


STRUCTURAL TUBE 


- HOLES 
FRONT VIEW SIDE VIEW 


TERMINATOR ASSEMBLY 


La 


13 


@ 4 SLOTTED HOLES 
Bu dau 
16 2 


SPLICE PLATE 


STRUCTURAL TUBE 
TS BY MOBY MBM 


VERTICAL 


iy | B62 SLOTTED HOLES 
2 bet IB fer axe 24 a 
16 


SIDE VIEW 


BENT PLATE 
CONNECTOR 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


1 
OF M, 


& 
& oon 
oe 


CE. 
SCHROETER 


NUMBER BRIDGE ANCHOR SECTION 


PE-28411 
“Ssqyy w& (THRIE BEAM RAIL ON BRIDGE) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


606.23 | 5 gf 5 


DATE EFFECTIVE: O7/01/2016 
DATE PREPARED: 5/13/2016 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


6 12 wu" 


END POST 


END 
SECTION 


CABLE ASSEMBLY 
(SEE DETAIL B, 
SHEET 2° OF at) 


Bu 
16 


NOTE: 


FOR DETAILS OF END SECTION, 
SEE STD PLANS 606.00. 


ANCHOR PLATE se 


(SEE DETAIL C; 


SHET 2 OF 7) 


““wOOD POST 
KOUTS REQUIRED ) 


PLAN 


THICK X 1” X 
8” BAR, 
TO 2” PLATE 


TACK WELD 


23" BREAKAWAY HOLE 


END POST 


pBesbaaths ssc 


END 
SECTION 


DETAIL A 


TWO 8D GALV. NAILS 
TO PREVENT PLATE 
ROTATION 


STEEL BEARING PLATE 
WITH 2” THICK BAR 


FLAT WASHER, LOCK 


WASHER+s AND HEX NUT 


3” BUTTON HEAD BOLT 
PLATE WASHER 
UNDER NUT 


CABLE ASSEMBLY AND 4 “ 


(SEE DETAIL B, 
SHEET 2. OF 7.) 


ELEVATION 
(BACK SIDE) 


END ANCHOR DETAILS 


END POST 


CABLE ASSEMBLY 
(SEE DETAIL B, 
SHEET=2: OF. ft) 


NN YI 


DETAIL A 


(END POST DETAIL) 


Lu 


q 
THICK PLATE 


lla 


16 
DIA. HOLE 


4” PLATE WASHER 


1, (420305 
1.062" -.007) 


(.108 MIN.» 


1, (#10305 Fr 
2° -.007) A: 20-134 -160 MAX. ) 


TYPE A WASHER 


DETAIL OF 


STEEL BEARING PLATE 


3” MACHINE BOLT 
WITH HEX NUT AND 
ONE WASHER ON FRONT 
FACE (8 REQUIRED) 


8” BUTTON 4” 
HEAD BOLT 


—— STEEL BEAM 
GUARDRAIL 


ANCHOR PLATE 
(SEE DETAIL C ON 
SHEET 2 OF 7) 


SECTION A-A 


LENGTH TO FIT 
POST BEING USED 


PLATE 
WASHER 
(SEE DETAIL) 


Su 


8 
RECESS NUT 


POST BOLT ASSEMBLY 


GENERAL NOTES: 
D ANC 
OWN ST 
S REQU 


OR DETAIL 
EAM ENDS 
RED. 


SHALL BE USED ONLY O 
RDRAIL WHEN AN END ANC 


HE DETAILS SHOW R 
R GUARDRAIL. IL A 
EPARATELY. 


END ANCHORAGE SY 
D POSTS ARE PAID F 


BLE ASSEMBLY A 
PROVAL BY THE 
EAKING STRENGT 


OR PLATE SHALL BE SUBJE 
R AND SHALL HAVE A MINI 
20 TONS. 


ALL FITTINGS AND DWARE REQUIRED SHALL BE 
LVANIZED AFTER RICATIONs SEE SECTION 1040 
ANDARD SPECIFICATION. 


WOOD POSTS 1 AND 2 SHALL BE 54” xX 74” 


SEE SHEET 3 FOR WOOD POST DETAILS. 
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TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


GUARDRAIL 
TERMINAL ANCHOR ENDS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


1 OF 7 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


606. 30L 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


» HOLES 


1” HEX NUT 
AND LOCK WASHER 


FABRICATION DETAIL - END VIEW 


DETAIL C 
ASSEMBLED VIEW 


o 6 (ANCHOR PLATE) 


3" DIA. (6 x 19) 
GALVANIZED CABLE 


STUD, THREADED ENTIRE LENGTH. 
STANDARD SWAGED FITTING 6'-3" SPACING FOR TYPE A OR B GUARDRAIL; 3'-14" 
AND STUD (1) SPACING FOR TYPE E GUARDRAIL. 
FLAT WASHER 27" MINIMUM BUT LESS THAN 4’ FOR TYPE E GUARDRAIL? 
LOCK WASHER DETAIL B 4’ MINIMUM FOR TYPE A GUARDRAIL. 


1" HEX NUT (CABLE ASSEMBLY ) 


END ANCHOR TYPE A. B OR E GUARDRAIL 


643" GUARDRAIL POST SPACING (2) J 


EDGE OF SHOULDER 


RANT 
ACCEPTED AREA OF FACE OF GUARDRAIL 


END SECTION —@ TRAFFIC OBSTACLE LOCATION 


PLAN 
LAP RAIL OVER 
END SECTIO LAP GUARDRAIL IN THE 
DIRECTION OF TRAFFIC. 
END SECTION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
BEARING SEE CABLE JEFFERSON CITY, MO 65102 


PLATE ASSEMBLY FINISHED GROUND LINE 1-888-ASK-MODOT (1-888-275-6636 ) 


FOR 


GUARDRAIL 
TERMINAL ANCHOR ENDS 


5” 
TYPE As B 


/ 


OR E GUARDRAIL 


2 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


ELEVATION SHEET NO. 


DATE EFFECTIVE: 04/01/2021 


END ANCHOR DATE, (PRERAREDS 4/07/0008 606. 30L 2 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GROUND LI 


6” WELDED WIRE REINFORCEMENT 


OF 
ON 
DE 


D 

LDI 
Fl 
LKI 
THE 
RIA 


zuulli 


POST 


nt 


MATT 


1 


STANDARD PIPE 


NE 


POST SHALL BE 

E LAYER OF 3" 

D POLYSTYRENE FOAM 
ONE WRAP OF LIGHT- 
G PAPER. TOP ONE 
LLED WITH BUTYL 

G (COMMERCIAL 

R APPROVED WATER 


GROUND LINE 


STEEL TUBE FOUNDATION FOR END ANCHORS 


BOLTS AND NUTS SHALL BE GALVANIZED 
SECTION 1080 OF THE MISSOURI 


HIGHWAY CONSTRUCTION. 


IN ACCORDANCE WITH 


STANDARD SPECIFICATIONS FOR 


3” POLYSTYRENE 
FOAM 


6” X 6” WELDED 
WIRE REINFORCEMENT 


24 INCH DIAMETER 
CONCRETE FOOTING 


SECTION A-A 
EXPANDED POLYSTYRENE FOAM 
INSTALLATION DETAIL 


3” HOLE 


SHOP WELDED 


SOIL PLATE 


OPT TONAL 
HOLE 


3” HOLE 


( 3” ASTM A307 BOLTS) 


4” SOIL 
PLATE 


3” X eau X Bu 


STRUCTURAL ~ 
STEEL TUBING t 


SOIL PLATE CONNECTION 


a 


STEEL TUBE 


GENERAL 


FOUNDATION MA 
WELDED, AS SH 


TRIMMING OF W 
TUBE FOUNDATI 


STEEL TUBE FO 
FILLED WITH A 


FRONT VIEW 


A307 BOLT) 
STEEL TUBE 
FOUNDATION 


WOOD BREAKAWAY POST 


SEE SECTION 1050 


(1) 5'-113" FOR CONCRETE 


(2) 


OTES: 


THE CONTRACTO 


AND 2 IN STEEL 


S BOLTED, AS 


FOUNDATION ALTERNATE. 


3'-85" FOR CONCRETE 
FOUNDATION ALTERNATE. 


TUBE OR CONCRETE FOUNDAT 


D POST MAY BE NECESSARY 


DATIONS SHALL BE DRILLED 
UITABLE MATERIAL WHEN TH 
HOWN, TQ THE STEEL TUBE. 
BE DRIVEN WHEN THE SOIL 

» TO THE STEEL TUBE. 


HAS THE OPTION TO INSTALL 


SIDE VIEW 


WOOD POST 1 
ION. 


FOR STEEL 


AND BACK— 


E SOIL PLATE 
STEEL TUBE 


PLATE IS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


TERMINAL ANCHOR 


ENDS 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


606. 30L 


SHEET NO. 


3 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


F8 X 16 AX 6" SHOULDER SHOULDER SHOULDER 


a 


a 9 
V-DITCH 


SECTION A-A SECTION B-B = 
3 CWiTH RUBRAIL) GWiTH RUBRAIL) 
/ 


ja —FILL/CUT TRANSITION 
OR FACE OF HAZARD 


FIELD BEND V-DITCH 


POST END 


DETAIL A SECTION D-D ANCHOR A 


YARDRAIL 


PAY LIMIT 
Kip Ao 


11S 
ee 
STANDARD © — A GUARDRA 


(RUBRAIL P 
75 


MIN. 


TOE OF FILL 


= 


SLOPE CAN BE 


STEEPER 
THAN 4:14 


Lear 


BOTTOM OF 
V-DITCH 


12.531 
9:1 FOR 


PLAN VIEW 


MIN. FOR >40 MPH DESIGN SPEED 
<40 MPH 


MEASURED ¥ 
C ALONG RAIL FACE 


DETAIL A 25" 12! 


SOE Me se 36" 


CHOR 
ENERAL NOTES: 


24” x 24” 
CONCRETE A 
BLOCK 


[ww 


HEIGHT OF GUARDRAIL IS PARALLEL TO ROADWAY GRADE HEIGHT OF GUARDRAIL TAPERS TO END ANCHORAGE 


OR END ANCHOR DETAILS, SEE SHEET 1-3 OF 


IGHT FOOT POST IS REQUIRED WITH RUBRAI 


UBRAIL BEGINS WHEN THE DISTA 


1S 18” AND 


CE BETWEEN THE GUARD— 
INCREASING. 

D ANCHOR 

S SHO 0 


POSTS 1 AND 2 8 
SHEET 3 OF 7. 


ALL HAVE FOUNDATION TYPE 


GROUND LINE HE C 
CHO 
DB 
CID 


Exel 


RACT U 
HALL I 
F I 


IT PRICE FOR EMBEDDED GUARDRAIL 
CLUDE THE CONCRETE ANCHOR. EXCAVATION 
OR TERMINAL CONNECTOR, AND ALL 

DWARE AND WORK NECESSARY TO COMPLETE 


IF DURABLE ROCK FACE EXISTS AT 
USE ROCK FACE GUARDRAIL ANCHOR. 


BACK OF DITCH, 


G 
F 
E 
R 
RAIL AND THE GROUND 
E 
A 
r 
A 
A 


LLING: 
ELEVATION Pa 


ANCHORED IN BACKSLOPE GUARDRAIL 


TAL HAR 
ALLATIO 
S 
0 


HALL EXTEND 50’ + BEYOND 
ATE A MINIMUM OF 12 INCH 
OF THE BACKSLOPE. 


HE G 
oeK THE POST BEHIND THE DITCHLINE MAY BE INE 


rf DRAIL 

L 
SHORTENED TO PROVIDE 48” MIN. EMBEDMENT. GROUN 

B 

W 


TERMI 
LEVATI 


HE DITCH 
S BELOW 


COST OF SHAPING ROCK FACE FOR PLACING OF TERMINAL 
CONNECTOR, DRILLING HOLES, FURNISHING AND PLACING 
BOLTS, WASHERS, CAULKING, ANCHORS AND END SHOE TO BE SUCH 
INCLUDED IN THE PRICE OF GUARDRAIL ANCHOR, ROCK FACE. 


LOCKOUTS WILL 
ILL BE COMPLE 
OSTS SHALL 


OT BE REQUIRED FOR ANY 
ELY BELOW GROUND. THE AL 
BE APPROVED BY THE ENG 


OST WHICH 
IGNMENT OF 
EER. 


SEE OTHER DRAW 
MATERIAL AND C 


GS AND STANDARD SPECIFICATIONS FOR 

STRUCTION REQUIREMENTS NOT SHOWN. 

MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DITCH 
ELEVATION 


RPE SATE ANCHOR TERMINAL CONNECTOR 


ROCK FACE TO FACE OF ROCK CUT 


ROCK FACE GUARDRAIL ANCHOR 


FOUR” xX 6” 
HE X—HE AD 
MACHINE BOLTS 
AND WASHERS 


*# HEIGHT ABOVE DITCH IS 
EQUAL TO RAIL ELEVATION 
AT THE DITCh CROSSING. 


1-888-ASK-MODOT (1-888-275-6636 ) 


SIGNED, SEALED AND DATED 


TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


THIS SHEET HAS BEEN 


ELECTRONICALLY. 


GUARDRAIL 


TERMINAL ENDS 
EMBEDDED AND ROCK FACE 
(V-DITCH STEEPER THAN 10:1; 
4:1 MAX. FORESLOPE ) 


DATE EFFECTIVE: 


DATE 


PREPARED: 


SHEET NO. 


4 OF 7 


04/01/2021 
1/27/2021 


606. 30L 


SHOULDER 


10:1(17) 


SECTION A-A 


FILL/CUT TRANSITI 
OR FACE OF HAZARD 


SHOULDER 6/ 


SHOULDER 


10:1(7) 


SECTION B-B 


10:1(7) 


SHOULDER 


SECTION C-C 


(1) MAX. CROSS SLOPE SHALL NOT EXCEED 6:1. RUBRAIL IS 
REQUIREDWHEN CROSS SLOPE EXCEEDS 10:1 OR WHEN THE 


oN DISTANCE BETWEENTHE GUARDRAIL AND THE GROUND 


AND INCREASING. 


TOE OF FILL 


IS 18” 


CONCRETE BLOCK ANCHOR 


D-D OR EMBEDDED STEEL POST 


CONCRETE BLOCK ANCHOR 
OR EMBEDDED STEEL POST 


STEEPER THAN 
CROSS SLOPE 


10:1 CROSS SLOPE 


DESIGN SPEED 


s DESIGN SPEED 
mpn . mph 


PLAN VIEW 


70 : 45-70 


60 : 40 


55 : 30 OR LESS 


50 


45 


40 


HEIGHT OF GUARDRAIL TAPERS 
TO CONCRETE BLOCK 


RESLO 


ELEVATION 
ANCHORED IN BACKSLOPE GUARDRAIL 


DE DITCH 


IF DURABLE ROCK FACE EXISTS 
AT BACK OF DITCH, USE ROCK 
FACE GUARDRAIL ANCHOR. 


30 OR LESS 


CONCRETE ANCHOR BLOCK 
24” x 24" x 36” OR 
EMBEDDED STEEL POST 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


GUARDRAIL 


EMBEDDED TERMINAL 
ENDS (FLAT DITCH) 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


5 OF 7 


04/01/2021 
1/27/2021 


606. 30L 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


3 - 1" @ HOLES TO BE 
FIELD DRILLED IN W-BEAM : Tra ye ia 

ELEMENT AND ATTACHED WITH STEEL PLATE ra 
Z” @ HEX HEAD BOLTS 1 
1%” LONG EACH WITH ONE 
SQUARE WASHER AND HEX NUT. 


STEEL “POS. 


1" ® HOLE TO BE FIELD oe if 
DRILLED THROUGH W-BEAM a 
AND THROUGH POST FLANGE. 
ATTACHED W-BEAM WITH 

£” @ HEX HEAD BOLT 

2" LONG WITH ONE 

SQUARE WASHER AND HEX 
NUT. 


FILLET WELD PLATE TO POST 
BOTH SIDES OF POST 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EMBEDDED STEEL POST 


STEEL POST 


3 —- 1" @ HOLES TO BE 

FIELD DRILLED IN W-BEAM <—F 
ELEMENT AND ATTACHED WITH 
3 @ HEX HEAD BOLTS 

17” LONG EACH WITH ONE 
SQUARE WASHER AND HEX NUT. 


$°X 14" xX 14" 
STEEL PLATE 


1” @ HOLE TO BE FIELD 
DRILLED THROUGH W-BEAM 
AND THROUGH POST FLANGE. 
ATTACHED W-BEAM WITH 


2" ® HEX HEAD BOLT i 
>” LONG WITH ONE Beate ae Geer MISSOURI HIGHWAYS AND TRANSPORTATION 
SQUARE WASHER AND HEX BOTH SIDES OF POST OT COMMISSION 


NUT. 105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


KSINR | GUARDRAIL 


Pee EMBEDDED ANCHOR TERMINAL ENDS 
(STEEL POST OPTION) 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SPECIAL RUBRAIL TO POST CONNECTION AT POST A Oe eee 606. 30L 


DATE PREPARED: 1/27/2021 


SHEET NO. 


6 OF 7 


2” ® BARS 
TO BE WELDED 


END OF INSERT TO INSERTS W-BEAM RAIL 
TO BE CLOSED 


BLOCK 


THREADED INSERTS FOR 8” x 2” 
GALVANIZED HEX HEAD CAP SCREWS. 
CAP SCREWS TO BE THREADED A 
MINIMUM 12”. INSERTS THREADED 
MINIMUM OF 13”. 


CONCRETE BLOCK ANCHOR 
ANCHOR ASSEMBLY 


FOR ADDITIONAL POST AND BLOCK 
ANCHOR ASSEMBLY FOR THREADED DETAILS SEE STD PLANS 606.00. 
INSERTS (SEE DETAIL ON THIS SHEET). 


#10 HOOPS ELEVATION OF 6’ POST ELEVATION 8’ POST 


TERMINAL CONNECTOR ee 


STEEL POST AND BLOCK DETAIL 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D 


KOESTNER GUARDRAIL 


NUMBER 


ee EMBEDDED TERMINAL ENDS 
GENERAL DETAILS 


ELEVATION ache SEB Se 
CONCRETE BLOCK ANCHOR SHEET NO. 


DATE EFFECTIVE: 04/01/2021 


CZAS Rear t kaet Sade: “HRERARERS- - ETTDODN: 606. 30L 7 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


Tener te —s EDGE OF TRAVELED = 


GUARDRAIL OR 
BRIDGE APPROACH 


EDGE OF SHOULDE TRANSITION 


5D 
EGR 
EES Op oP 
TER 


10:1 SLOPE OR FLATTER GRADING LIMITS 


GRADING LIMITS FOR FLARED CRASHWORTHY END TERMINALS 


TRATFIC EDGE OF TRAVELED “\ 


| GUARDRAIL OR 
BRIDGE APPROACH 
TRANSITION 


10:1 SLOPE OR FLATTER 
GRADING LIMITS 


STANDARD GRADING LIMITS FOR CRASHWORTHY END TERMINALS 


RAL NOTES: 


DARD GRADING LIMITS SHALL BE USED WHEN 
RUCTING A NEW ROADBED. ALTERNATE GRADING LIMITS 
LLOWABLE ON EXISTING ROADBEDS EXCEPT WHE 

ARD GRADING IS INDICATED ON THE PLANS. 


VED SHOP DRAWINGS OF THE APPROVED CRASH— 
Y END TERMINAL. 


TRAFEIC——= EDGE OF TRAVELED ~ ONTRACTOR SHALL PROVIDE THE ENGINEER WIT 


GUARDRA 
BRIDGE AP D ANCHORS SHALL BE INSTALLED ON ENDS OF GUARDRAIL 
NS WHERE CRASHWORTHY END TERMINALS ARE NOT REQUIRED. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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:7 SLOPE OR FLATTER 


4 
GRADING LIMITS ~ (BR& ~ | CRASHWORTHY END TERMINALS 
3, es TYPE A 


ALTERNATE GRADING LIMITS FOR CRASHWORTHY END TERMINALS “ign GRADING LIMITS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


(1) APPROVED CRASHWORTHY END TERMINAL DATE EFFECTIVE: 10/01/2019 SER ee 


DATE PREPARED: _ 7718/2019 - 606.31B 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


‘SS EXPANDABLE OR SCREW 


TYPE ANCHOR 


13° DIA. 

NOT REQUIRED 
FOR LINE 
POST 


300’ MAX. 


(BETWEEN ANCHORS ) 


GROUND 


LINE OR 
SHOULDER ELEVATION 


ANCHOR 
ASSEMBLY 


END ANCHOR 


1” X 4” CLAMP 


>” BOLT 
AND WASHER 
( 2” HOLE) 


STEEL POST 
($3 X 5.7 STD. BEAM 


) 


POST 


1q” DIA. 


8 
NOT REQUIRED 
FOR LINE 


POST 


DETAILS 


va x ? “a 
LAG SCREW 


ELEVATION 


wOOD POST 


(4" X 4" SQUARE 


OR 4” ROUND) 


INTERMEDIATE ANCHOR 


4 


soe 


RNS Z7 


\ 


< 
S 
aS 


wee oS 


é: 
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ie 
~ 
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SHOULDER LINE 


“ 
AN KL A 
TILL LLL OO OO 1 
= — 


ACCESS-RESTRAINT CABLE GREATER THAN 300 FEET IN LENGTH REQUIRES AN INTER- 
MEDIATE ANCHOR AS SHOWN. 


SPLICE DETAIL 
TYPICAL LOCATION 
SHOULDER INSTALLATION 


6’-6” ROD 
ATTACH TO ANCHOR 


STANDARD 
TURNBUCKLE 


ANCHOR ROD ASSEMBLY 


‘Lee: 
1” EYE BOLT 
3 CLIPS REQUIRED 


SZZZZLZZ ZZ 7 ZZ ZZ ZZ | 
lu 


— 
STANDARD TURNBUCKLE a eer WASHER 
& HEX NUT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


CABLE END 1-000 st MeDU Nt ob59208 23504 


ONE-STRAND ACCESS 
RESTRAINT CABLE 


THIS SHEET HAS BEEN 
ELECTRONICALLY. 
DATE EFFECTIVE: 07/01/2004 606. 40D SHEET NO. 
DATE PREPARED: 8/21/2009 e 2 OF 2 


ANCHOR ASSEMBLY 
BOTTOM CABLE 


EDIAN LINE POST (TYP. ) 
—M— TRAFFIC DIRECTION 


PAY LIMIT FOR GUARD CABLE ANCHOR ASSEMBLY (TYP. ) 


ANCHOR ASSEMBLY 


ANCHOR POST 


ANCHOR POST 
D 


TOP CABLE ROADSIDE 


LINE POST \ € POST 


ANCHOR BRACKET MED 1 AN 
BEGINNING TYPICAL 1640" LINE 


GUARD CABLE POSTS 
2000’ MAX. BETWEEN TERMINAL SECTIONS, TERMINAL SECTIONS AND 
PAY LIMIT FOR GUARD CABLE ANCHOR ASSEMBLY (TYP. ) INTERMEDIATE ANCHORAGE SECTIONS, OR INTERMEDIATE ANCHORAGE SECTIONS ANCHOR ASSEMBLY 


al 


TYPICAL TERMINAL SECTION TRAFFIC DIRECTION——— TYPICAL INTERMEDIATE TERMINAL SECTIONS 
3 CABLE 


END MEDIAN INSTALLATION PLAN 


FITTINGS % 3-COMPENSATING CABLE 


DETAIL B END ASSEMBLIES 
(1 PER CABLE) @ 


SLIP BASE 


LIMITS OF EXCAVATION 
FOR CONCRETE ANCHOR 


ANCHOR ASSEMBLY FOR DETAILS @ @ AND® 


SEE SHEE INS OP Ts MEDIAN ELEVATION 


FOR GUARD CABLE 
DELINEATION DETAILS HOLE 
SEE STD PLAN 903.03 ONAL 


ANDL ING 
G 


IZING) GENERAL NOTES: 


IN THE EVENT THE NORMAL 16’ POST SPACING WOULD PLACE 

A POST ON A DROP INLET, THE SPACING OF THE TWO POSTS 

S5) IMMEDIATELY PRECEDING THE INLET SHALL BE REDUCED 

ey | gD HOLE (OPTIONAL SUCH THAT THE LLOWING POST CLEARS THE INLET. 

re Hh FOR HANDLING DURING EACH SUBSEQUE POST SHALL BE SPACED AT 16’. IN NO 
4 | GALVANIZING) CASE SHALL THE SPACING EXCEED 16’. 


DETAIL C 3 EACH IN THE EVENT ONGITUDINAL MEDIAN PIPE IS 

3u ¥ 
g DIA. HOLES ENCOUNTERED THE CABLE SHALL BE PLACED PARALLEL TO 
(BOTH FLANGES) & THE PIPE AT A IMUM OFFSET OF 12”. THE OFFSET 
SHALL BE ACHI D BY A MINIMUM 16:1 TAPER ON THE 
UPSTREAM AND STREAM END OF THE PIPE. 


ACROSS = = FOR SECTION A AND DETAIL B.» SEE SHEET 4 OF 7. 
“\FLANGE  s 


FOR GUARD CABLE DELINEATION DETAILS 
SEE STD PLAN 903.03. 


a 
SOL PLATE ns MISSOURI HIGHWAYS AND TRANSPORTATION 
WELDED TO POST AS OT COMMISSION 
SHOWN. i AGGREGATE 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
BEDDING 1-888-ASK—MODOT (1-888-275-6636 ) 


ree THREE-STRAND 


DETAIL C oN 3 a GUARD CABLE 


“ “ ‘ x 
FOR DETAIL © . Bde aa ee” MEDIAN APPLICATION 


pee eae a SECTION D-D och SELMER 
SECTION B-B SECTION C-C ELECTRONICALLY. 
SHEET NO. 


LINE POST AND WELDED SOIL PLATE J aeons It OOo eA TM 1 OF 7 


DATE PREPARED: 1/27/2021 


IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IF A SEAL 


15 SPACES AT 4’ 


= 60’ 


EDGE OF TRAVELED WAY ~~ 


am——JRAFFIC DIRECTION 


VARIABLE 


EDGE OF SHOULDER 


6623 = 


| 


VARIABLE 


Gvaa! 


END 
ANCHOR 


TYPE A GUARDRAIL 


"TTRANSITION 
SECTION 


VARIABLE 


< 


SHOULDER 


15:1 


16' POST SPACING | 


15 SPACES AT 4’ = 60' 


25% 


=) 
E 


e\\ 1 PER CABLE) 


LJ 
COMPENSATI 
ND ASSEMBLIES 


63." 4' OBSTACLE || 


TSTANDARD MEDIAN CABLE 


EDGE OF SHOULDER ~ 


LIMITS OF S—R-T 350 OR FLEAT 


A 


TYPE A GUARDRAIL 


“TTRANSITION| MIN. 
SECTIO TYPE £ 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGE OF TRAVELED WAY ~ 


PAY LIMITS OF GUARD CABLE 


TO GUARDRAIL ANCHOR ASSEMBLY 


TRAFFIC DIRECTION 


LENGTH TO ACHIEVE 25° DEFLECTION TO SECOND POST 
R=7T 350 OR FLEAT. 


ARD CABLE IS USED WITH BULLNOSE GUARDRAIL SYSTEM; 
CRASHWORTHY END TERMINAL ON A MEDIAN LESS THAN 
WIDTH, THE CABLE ANCHORAGE SHALL BE PLACED ON THE 
CENTERLINE 20’ FROM THE NOSE OF THE CRASHWORTHY 
END TERMINAL OR BULLNOSE GUARDRAIL SYSTEM. 


See Teri: 
CABLES TRANSITION 


BRACKET 


GUARDRAIL 


DETAIL C FOR DETAIL © 
SEE SHEET 6 OF 7. 


TYPE A TRANSITION 


CABLE TQ GUARDRAIL TRANSITION AT MEDIAN OBSTACLE 


3-COMPENSATING END 
ASSEMBLIES 


(1 PER CABLE) 
3 CABLE END 


FITTINGS 


= 
| | 


ANCHOR ASSEMBLY 


PROFILE OF TRANSITION 
AT MEDIAN OBSTACLE WITH BULLNOSE 
OR IN A MEDIAN NARROWER THAN 60° 


DETAIL C DETAIL D 


D CABLE IS L 
NEAR A BRID 


G 
E 


ATED ALONG THE MEDIAN 

E END OR CONCRETE BARRIER,» 
D THE GUARDRAIL ASSEMBLY 
R ASSEMBLY. THE GUARD 
TRUCTED SO THAT IT IS 


S FOR THE ATTACHMENT OF 
IT DOES NOT INDICATE THAT 
TIRED. 


PROVIDED WHEN MEDIAN 
FLOW. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


GUARDRAIL BRACKET 


3S TEE 
CABLES 


GUARD CABLE TO 
GUARDRAIL TRANSITION 


TERMINAL ANCHOR ASSEMBLY 


DETAIL D TYPICAL GUARD CABLE TO GUARDRAIL TRANSITION ELEVATION 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


THREE-STRAND 
GUARD CABLE 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2021 
1/27/2021 


SHEET NO. 


606.41M SOF 7 


IF A SEAL 


% LENGTH VARIES ACCORDING TO 30:1 TRANSITION LENGTH 
NEEDED TO ACHIEVE 9’ MIN. OFFSET FROM EDGE OF PAY LIMITS OF GUARD CABLE 
TRAVELED WAY. TQ GUARDRAIL ANCHOR ASSEMBLY 


STANDARD MEDIAN OR 
ROADSIDE CABLE 15 SPACES AT 4’ = 60° U2 6" VARIABLE  * 25' 


16’ POST SPACING ile | TYPE A GUARDRAIL | TYPE A GUARDRAIL ie IN ACCORDANCE WITH 
STANDARD DRAWING 606.23 


mwa TRAFFIC DIRECTION 
EDGE OF TRAVELED WAY 


EDGE OF SHOULDER 


Aso:1H AOR PEER EEEGE 


TRANSITIO BRIDGE ANCHOR 


SECTION SECTION BRIDGE 


3 COMPENSATING 
END ASSEMBLIES 


10:1 SLOPE ¢ MEDIAN (1 PER CABLE) 


SHOULDER 


EDGE OF SHOULDE 


LIMITS OF S-R-T 350 OR FLEAT 


EDGE OF TRAVELED WAY 
TRAFFIC DIRECT TON 


GUARD CABLE TO GUARDRAIL TRANSITION AT MEDIAN BRIDGE END Bere 


GUARD CABLE IS LOCATED ALONG THE MEDIAN CENT 
EAR A BRIDGE END OR CONCRETE BARRIER; IT SH 
55 CHORED BEHIND THE GUARDRAIL ASSEMBLY WITH TH 
Siapee TRANSITION CABLE ANCHOR ASSEMBLY. THE GUARD CABLE ANC 
9” BRACKET LL BE CONSTRUCTED SO THAT IT IS PROTECTED BY 


ry RAIL. 


oO 


rToMmMmSEem 


DRAWING DEPICTS OPTIONS FOR THE ATTACHMENT 

CABLE TO GUARDRAIL. IT DOES NOT INDICATE T 

FOR DETAIL UNS OF CABLE ARE REQUIRED. 

posto TYPE A SEE SHEET 6 OF 7. 
GUARDRAIL 


BLE DRAINAGE MUST BE PROVIDED WHEN MEDIAN 
G IMPEDES NORMAL FLOW. 


DETAIL MISSOURI HIGHWAYS AND TRANSPORTATION 
DETAIL C DETAIL D OT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
TYPE A TRANSITION 1-888-ASK-MODOT (1—888-275-6636 ) 


GUARDRAIL BRACKET (8) 


TRAMS D. 
KOESTNER 
GUARD CABLE TO GUARDRAIL TRANSITION NUMBER THREE-S TRAND 


TERMINAL ANCHOR ASSEMBLY Fee GUARD CABLE 
o) e7 EER TYPICAL GUARD CABLE TO GUARDRAIL TRANSITION ELEVATION 


THIS SHEET HAS BEEN 
c A B L E S SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DETAIL D DATE EFFECTIVE: 04/01/2021 Sree ee 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


-0"” DIAMETER STANDARDIZED HARDWARE 


ROPE 


ANCHOR END FITTING 
BRACKET 


PENSATING CABLE END ASSEMBLY 
OR BRACKET 


: NOTES: iS 
8 — HOOKED CABLE CLIPS 
ANCHOR BOLTS 1. REINFORCEMENT CONSISTS OF NO. 3 


AND NUTS BARS PLACED AS SHOWN. F HOOK BOLT AND NUT 
2. TOP SLOPE TO MATCH ADJACENT 


@) SLIP BASE POST WITH : CROSS SLOPE. ED ANCHOR BOLT AND NUTS 


HARDWARE SET INTO . ANCHOR BRACKET 
CONCRETE < 


ANCHOR BRACKET P BASE 


=n 


E TRANSITION BRACKET 


— 7” ROUND x 18” LONG STEEL RODS CONFORMING 

ASTM A449 WITH THE TOP 6” OF THE RODS GALVANIZED 
CCORDING TO SECTION 1080 OF THE MISSOURI STANDARD 
PECIFICATIONS FOR HIGHWAY CONSTRUCTION. 


ROVIDE HEAVY HEX NUTS AT EACH END OF EACH ROD PLUS 
FLAT WASHER AT THE TOP END. AFTER THE TOP NUTS 
RE INSTALLED, PUNCH THE THREADS TO PREVENT ROTATION. 


@ 
mm 


8 — HOOKED 
ANCHOR BOLTS 
AND NUTS 


OF SPRING AND COMPENSATING CABLE END 
URNBUCKLE CABLE E IES, THE 
TA SHALL APPLY F CABLE RUNS 
OMPENSATING CABLE EMBLY ON ONE 
BUCKLE CABLE ON THE 

CH INDIVIDUA . LENGTHS 

‘ AND UP TO 2000’ — USE 
LE END ASSEM D OF 

ABLE. 


OONO 


“ 14" « £” PLATE — PUNCH 
E 
E 


R DRILL TO THE SA 
MEDIAN AND ROADSIDE CABLE WR CERRO ea 
nee RACKET. : 4 
1. PLACE ANCHORS SO THE TOPS ARE LEVEL: eae Gages els 
WARP SLOPE TO FIT. GUARD CABLE TO GUARDRAIL TRANSITION 


2. THE CONCRETE ANCHOR BLOCK DOES NOT ; Tae eR ane eee fees 
REQUIRE REINFORCEMENT. iat E 


TERMINAL ANCHOR ASSEMBLY FOR DETAILS @annd@, 


SEE SHEET 5 OF 7. 


PLAN 
ANCHOR 


cCOOH4 
SMMDroo 


DVUOHR FEV HSA 


KEEPER ROD MUST 


BE INSTALLED f 
2-3” THICK PLATES WELD SEE SHEET 6 OF 7. 


ONE EACH TO THE BOTTOM 
OF THE TOP POST AND THE 
CONCRETE 
TOP OF THE BOTTOM POST CONCRETE sau 
S3x5.7 POST BRACKET DIRECTION 
ae 3 CABLE CLIPS 
TO PREVENT 
CLOCKWISE POST 


y 2 ROTATION IN 
mara Rae ate a DETAIL A FRONTAL IMPACT 
ala = = AN A 

WASHERS TORQUED : ahaa eae THE SPECIFICATIONS AND DIMENSIONS OF ALL HARDWARE AND 
“|  7Q 300 IN-LBS (1) : REA 
1 FITTINGS SHALL COMPLY WITH AASHTO-AGC-ARTBA JOINT 
WASHER UNDER HEAD, : COMMITTEE TASK FORCE 13 REPORT, A GUIDE TO STANDARD-— 


1 UNDER NUT, AND 1 
BETWEEN PLATES) IZED HIGHWAY BARRIER HARDWARE. 


FOR DETAIL G@) AND@®@., PRING 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


CUT SLOT AND z ” 105 WEST CAPITOL 
BEND DOWN OVER : JEFFERSON CITY. MO 65102 
eS CABLE IN THE 7 1-888-ASK-MODOT (1-888-275-6636) 
ES: SLIP BASE : FIELD (TYP) OR : 

LINE POST CABLE SPACING SHALL INSTALL OTHER 

F TRANSITIONED TO 3” BETWEEN te ea neens : 
HE TWO LINE POSTS IMMEDIATELY BY THE ENGINEER. POST (PART  TRAMS D 


RECEDING THE ANCHOR POST. OF ANCHOR NER THREE-S TRAND 


GUARD CABLE 


ASSEMBLY ) PE-30042 


CABLES PLACED ON BOTH POST Finns etecaware 
ACES SHALL BE TRANSITIONED TO WELDED TO FACE 
HE FRONT FACE BETWEEN THE Uk BEANGE DETAIL B ects SHEET HAS BEEN 
WO LINE POSTS IMMEDIATELY SECTION A-A CABLE CLIPS pial an 

RECEDING THE ANCHOR POST. ANCHOR POST SHEET NO. 


CABLE SUPPORT DETAIL FROM SHEET 1. DATE EFFECTIVE: 04/01/2021 606. 44 M 4 OF 7 


DATE PREPARED: 1/27/2021 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


& EZZZ 


3” -3x7 WIRE ROPE 


2” D BRASS 
KEEPER ROD 


(1) WIRE ROPE 


BAR 3” x 


8 
8-1" D HOLES EXTERNAL INTERNAL (4 REQUIRED) 
FOR ANCHOR RODS STIFFENER STIFFENER 


STIFFENER 


2” ROUND BRASS ROD 


3” D BRASS — BEND BOTH ENDS AFTER 


KEEPER ROD. INSTALLING CABLES. BAR OF" Xp oR P= 2" 
BEND BOTH a 

ENDS AFTER 

INSTALL I 
CABLE. 


EXTE aN 


STIFF i6 INTERNAL 
STIFFENER 


3" NUT 


(GALVANIZED ) 
TYPICAL WEDGE 


MEDIAN AND ROADSIDE CABLE GUARD CABLE TO GUARDRAIL TRANSITION 
(@) ANCHOR BRACKET 


rY 


FLATTEN 
14” FOR 


NENGE 1 WIRE ROPE 


1 CABLE 
ANCHOR WEDGE 


L.H. 
THREAD 


UARE NUT 


3” 
8 


RIGHT 
HAND THREADS 


FASTEN WITH 
CABLE ANCHOR 


2 


48” LONG r 
STANDARD STEEL SPRING STOP GENERAL NOTES: 
TURNBUCKLE (GALV. ) 


(12” TAKEUP) 


VARY TO FIT BETWEEN 
3'-4"” AND 5’-0" 


AT ALL LOCATIONS WHERE THE CABLE 1S CONNECTED TO A 

2” MIN. CABLE SOCKET WITH A WEDGE TYPE CONNECTION, ONE WIRE 

© coRING WIRE OF THE WIRE ROPE SHALL BE CRIMPED OVER THE BASE OF 
THE WEDGE TO HOLD IT FIRMLY IN PLACE. 


RIGHT 
HAND 
THREADS 


THE SPECIFICATIONS AND DIMENSIONS OF ALL HARDWARE 
FLATTEN : AND FITTINGS SHALL COMPLY WITH AASHTO-AGC-ARTBA 

FOR WRENCH JOINT TASK FORCE 13 REPORT, A GUIDE TO STANDARDIZED 
FLATTEN FOR HIGHWAY BARRIER HARDWARE. 


ADJUSTABLE WRENCH MISSOURI HIGHWAYS AND TRANSPORTATION 
5 COMMISSION 


«H. THREAD 


FLATTEN 14” 
FOR WRENCH 


RIGHT HAND 
THREADS 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


THREADS 


== ; WASHERS 12” TAKE UP 


~ TURNBUCKLE 
2- 7 TRAVIS D 


HEX ‘NUTS cee THREE-STRAND 
= GUARD CABLE 


THREAD 


R.H. 


TURNBUCKLE CABLE END ASSEMBLY SIGHED, SEALED “AND. DATED 
CABLE END FITTING © COMPENSATING CABLE ELECTRONICALLY. 


(2 CABLE END FITTINGS END ASSEMBLY SE me | 606c4 IM 


SHEET NO. 


5 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(5) U-BOLT CABLE CLIPS 


40 


2” HEX 
BACKING NUT, 
STYLE 1 OR 
APPROVED 
COLLAR. 


Bu 


8” HEX 
NUT. eer) 


0.268" 
MAX 


© CABLE HOOK BOLT AND NUT 


3” HEAVY 
HEX NUT 


VARIABLE AS REQUIRED 


@ 25" HOOKED ANCHOR 


BOLT AND NUT 


2-12N-2 THREAD (TYP. ) 


Wl ttt 


NSS ) 


Ultr. 


EIS WW 


LLIDD> 


Qype 
LMI LI LL, 


NOTE: 


FITTING SPLICE SHALLDEVELOP THE FULL 
STRENGTH OF THE CABLE (25,000 LB. ). 


CABLE SPLICE 


BEND OVER AFTER 
CABLE IS INSTALLED 


USE STANDARD BUTTON 
HEAD SPLICE BOLT 


LOWER CABLE 


MIDDLE CABLE 


CABLE ANCHOR WEDGE 
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GUARD CABLE 
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DATE PREPARED: 


SHEET NO. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


20’ 
EMERGENCY CROSSOVER | 


TRAFFIC DIRECTION 
EDGE OF TRAVELED WAY 


EDGE OF SHOULDER — 


PAY LIMITS OF GUARD CABLE PAY LIMITS OF GUARD CABLE 
ANCHOR ASSEMBLY (TYP. ) ANCHOR ASSEMBLY (TYP. ) 


16’ (TYP.) 16‘ ( TYP.) 


10:1 SLOPE 10:1 SLOPE 


MEDIAN LINE POST (TYP. ) MEDIAN LINE POST (TYP. ) 
ROADSIDE LINE POST ANCHOR ROADSIDE LINE POST 


POST 
COMPENSATING 
COMPENSATING ANCHOR END ASSEMBLIES 
END ASSEMBLIES ASSEMBLY (1 PER CABLE) 


(1 PER CABLE) ASSEMBLY 
ANCHOR BRACKET 


ANCHOR BRACKET 
EDGE OF SHOULDER ~ 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGE OF TRAVELED WAY 


TRAFFIC DIRECTION ——_+ 


3-COMPENSATING END 3-COMPENSATING END 
ASSEMBLIES ASSEMBLIES 

(1 PER CABLE) 3 CABLE END , 3 CABLE END (1 PER CABLE) 

- ] ee es 20’ EMERGENCY CROSSOVER ets 


SLIP_BASE_— =—SLIP_ BASE 


IF NECESSARY, EXTEND CULVERTS AND 
ADD SAFETY SLOPE END SECTIONS 


ANCHOR ASSEMBLY ANCHOR ASSEMBLY 


PROF ILE 
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ree THREE-STRAND 


PE-0042 GUARD CABLE 


TRANSITION AT MEDIAN OPENING 
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ELECTRONICALLY. 


SHEET NO. 
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IF A SEAL 


Noa OF CONCERN 
(OBSTACLE ) 


lee OF GUARDRAIL ALIGNED 


WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


PLAN VIEW GENERAL NOTES: 


OR INITIAL INSTALLATION, CONSTRUCT THE GUARDRAIL 
ITHIN 1” OF THE STANDARD 31” HEIGHT TO THE TOP OF 


-BEAM RAIL. WHEN SUBSEQUENT PROJECTS, SUCH AS 
1) 2'-6" MINIMUM CLEARANCE TO THE FACE OF OBSTACLE WITH 6‘-3” POST SPACINGS, SSURFACINGS. AEFECT THE HEIGHT Of EXISTING 


—0" MINIMUM CLEAR E TO THE FACE OF OBSTACLE WITH Stet. POST SPACINGS, OR UARDRAIL:, ADJUSTMENT IS NOT REQUIRED IF THE FINISHED 
—6" MINIMUM CLEAR E TO THE FACE OF OBSTACLE WITH 1-63" POST SPACINGS. EIGHT IS WITHIN 3” OF THE STANDARD HEIGHT. 
EE SHEET 4 OF 8 FO OST SPACING DETAILS. 


( 
2 
1 
S 


E STANDARD POST LENGTH IS 640” (+3",-0" TOLERANCE). 


(2) WHEN SITE CONST TS PROHIBIT OR EMBANKMENT CANNOT BE CONSTRUCTED TO PROVIDE HE SUBSTITUTION OF 8 FOOT POSTS I OF REQUIRED 
A MINIMUM OF 2 FEET TWEEN THE BACK OF THE GUARDRAIL POST AND SLOPE BREAK POINT, RADING, TO CO RUCT LESS THA H ED TYPICAL 
8 FOOT POSTS SHALL USED (SEE SHEET 6 OF 8). SECTION, SHALL T BE ALLOWED. 


REFER TO AASHT 180 FOR DIMENSIONAL DETAILS OF 
W-BEAM, RELATED BUFFER AND END SECTIONS, BEAM 
SPLICES, POST SPLICE BOLTS, NUTS, AND TYPE 1 
W6X8.5 OR W-BEAM TO THR EAM TRANSITION SECTIONS. 


BEAM WASHERS A OT TO BE USED. BOLT S$ 
ASTM A307. 


UNLESS OTHERWISE SPECIFIED, W-BEAM RAIL IS 12 GAUGE 
STEEL WITH AN EFFECTIVE LENGTH OF 12+6” OR 2540", 
WITH 2930" X 14” SPLICE BOLT SLOTS, AND 3” X 4” POST 
BOLT SLOTS ON 3413" CENTERS REGARDLESS OF POST 


SECTION A-A SP G. 


ROTECTIVE COATING AND MATERIAL REQUIREMENTS, 
EC 1040 OF THE STANDARD SPECIFICATIONS. 


PLICES BETWEEN TWO RAILS OR BETWEEN A RAIL AND 
AL CONNECTOR IN THE DIRECTION OF TRAFFIC. LAP 
LARED END SECTIONS IN THE DIRECTION OF TRAFFIC. 
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ues | MIDWEST GUARDRAIL SYSTEM 
(MGS ) 
GUARDRAIL 
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eon na” tee care errecrives on/owve021 | EQ EON | 4 Or A 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ieee 


FACE OF GUARDRAIL ALIGNED 
WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


LAP SPLICES SHALL 
BE IN THE DIRECTION 
OF TRAFFIC 


io OF GUARDRAIL ALIGNED 


WITH EDGE OF SHOULDER OR FACE 
OF CURB. 


PLAN VIEW 


TYPE 
ca: B, QR S CURB 
(SEE PLANS ) 
PLASTIC & ; ; ; ; ; ; ; ; 


BLOCK 


~\ (TYP. ) ae 


Ae ‘AL “a | SURFACE 


>| 
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| 
F 
< O Mise. 


SECTION A-A Sete | 
ELEVATION VIEW SCHROETER * | WIDWEST GUARDRAIL SYSTEM 


PE et (MGS) 
DOUBLE FACED 


THIS SHEET HAS BEEN 
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ELECTRONICALLY, 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


OPTIONAL — 3” DIAMETER HOLE 
FACE OF GUARDRAIL 24% FROM THE TOP FOR GALVANIZING. 
FLUSH WITH FACE OF (ONE PERMITTED) 
CURB 


3” x 24" SLOT 


DIRECTION 
OF TRAFFIC 


W6X8.5 OR a sa SPLICE BOLT SLOT 


W6X93 


(1) 2” (TOLERANCE +14”, -7 “) 


MGS GUARDRAIL AT 


CURB RAIL ELEMENT SPLICE 
FOR STEEL POST AND NOTCHED WOOD OR PLASTIC BLOCK DETAIL 


MAX. DISTANCE FACE OF HOLE PUNCHING DETAIL 
CURB CAN BE IN FRONT 
OF FACE OF GUARDRAIL (%*%) TWO HOLES CAN BE PROVIDED ON EACH FLANGE OF POST, ONLY ONE IS REQUIRED 


FOR FLANGE OF POST THAT HAS A BLOCK ATTACHMENT. 


W6X8.5 OR 


ALTERNATE MGS 
AT CURB 


GENERAL NOTES: 


FOR GUARDRAIL DELINEATION DETAILS SEE 
STD PLAN 903.03. 
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TRANSITIONS 
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SHEET NO. 


DATE EFFECTIVE: 
DATE PREPARED: 


5/5/2021 606.60B 


2 OF 6 


TWO NESTED 
THRIE BEAM 


SET BLOCK 12 GAUGE 


3” ABOVE 
STEEL POST 


\ exes OR W6x9 


STEEL POST 


SECTION A-A 


10 GAUGE OR 
12 GAUGE 


LONG SLOTTED 


-» HOLES 
A. BOLTS 
HEX HEADS, 


TERMINAL CONNECTOR 


1” DIA. 


HOLES 

11” 
(ASTM A307) 
HEX HEADS, 

A AND WASHERS 


WITH 
NUTS 


ls 
ee) 


WOOD BLOCK 


(TYP. ) 
(ASTM A307) 
NUTS AND WASHERS ) 


TWO NESTED 
THRIE BEAM 


12 GAUGE 


3” X 25" LONG 
POST BOLT SLOTS 


(FOR 
WITH 


(TYP. ) 
FOR §” DIA. BOLTS 


iv 
1 2 


BEARING PLATE 


, 


| tag | 
3H 


OPT TONAL 


RED 


“ BEARING PLATE 


FACE OF CURB 
FLUSH WITH 
FACE OF 
THRIE BEAM 
(TYP. ) 


\ ocae GR W6x9 


STEEL POST 


WOOD BLOCK 


SECTION B-B 


EUTRAL 
XIS 


FACE OF CURB 
FLUSH WITH 
FACE OF 
THRIE BEAM 
CTY¥Ps ) 


PS gee OR W6X9 


STEEL «BUST 


SECTION C-C 


wOOD BLOCK 


SECT LON./D=D 


77 31" 


\— wex8.5 OR WEx9 


STEEL POST 
wOOD BLOCK 


23 
a 


“POST BOLT SLOT 


TOLERANCE 


SECTION THROUGH THRIE 


1” DIA. HOLES (TYP. ) 
FOR £” DIA. BOLTS 
(ASTM A307) WITH 

HEX HEADS, NUTS 


AND WASHERS FIVE 2%" x 14" 


SLOTTED HOLES 


) 


10 GAUGE / 


BEAM RAIL 


DIRECTION 
OF TRAFFIC 


—¢ ar X gi 
POST BOLT SLOTS 


THRIE BEAM RAIL SPLICE AT POST 


Bu X 


Rey 
POST B 


LT SLOT 


@ SIX 2%" X 1%” SLOTTED HOLES 


TRANSITION SECTION 
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{ - 
, ==/2 


ry 


68) STIFFENER #8: 


STIFFENER #9: 1 EACH STIFFENER #10: 1 EACH 


67) STIFFENER 


20" 


PLATE AND STIFFENER IDENTIFICATION 
62) STIFFENER #2: 1 EACH 66) STIFFENER #6: 1 EACH 


20" 


es 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


ERAL NOTE 


ER PLATE ELS ARE 3” THICK. 


STIFFENE ARE 4” THICK. 


ECTOR F SHALL BE FABRICATED FROM ASTM GRADE 


WELDING INSTRUCTION STEEL GALVANIZED. 


GALVAN REQUIREMENTS, SEE SECTION 1040 OF THE 
* ALL FILLET WELDS SHALL BE 1” LONG SPACED AT 2”. DARD SPECIFICATIONS. 


HOLE DIAMETERS SHALL BE 1”. 
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IF A SEAL 


WELDING INSTRUCTION 
(VIEWED FROM BACK SIDE OF PLATE) 


STIFFENERS LOCATED AT THE OUTSIDE EDGES OF THE COVER 
PLATES SHALL BE WELDED AS FOLLOWS: 

SINGLE BEVEL GROOVE WELD ON EXTERNAL SIDES AND 2” 
FILLET WELD BY 1” LONG SPACED AT 2” ON INTERNAL SIDES. 


STEFFENERS LOCATED ON THE INSIDE OF THE COVER PLATE 
SHALL BE WELDED AS FOLLOWS: 
2” FILLET WELD BY 1“ LONG SPACED AT 2”. 


BACK SIDE 
OF PLATE 


ACK SIDE 
F PLATE 


PLATE AND STIFFENER IDENTIFICATION 
(VIEWED FROM BACK SIDE OF PLATE) 


CONNECTOR PLATE DIMENSION 
(PER ASSEMBLY ) 


SHAPE SIZE (A x B x C x D) 


THICKNESS 


B 


B 


ENERAL 


ES] 


NECT 
ADE A 


R GAL 
E STA 


VER PL 


FFENERS ARE 4 


OTES: 


ATE PANELS A 


R PLATE SHALL BE FABRICATED FROM ASTM 
6 STEEL AND GALVANIZED. 


ANIZED REQUIREMENTS, SEE SEC 1040 OF 
DARD SPECIFICATIONS. 


L HOLE DIAMETERS SHALL BE 1”. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


EDGE OF WING 


@ FIRST We x 20 


3 SPACES AT 3/- 


¢ PosT——! @ PostT——+! 


3 SPACES AT 3'-13” 


iIMGS GUARDRAIL 


POST ON BRIDGE 
WITH W6 x 15 


TRANSITION LIMITS 


‘OR MASH END 
TERMINAL 


STEEL BLOCKOUT 


@ FIRST We x 20 
POST ON BRIDGE 
WITH W6 x 15 
STEEL BLOCKOUT 


THRIE BEAM RAIL 


BRIDGE APPROACH TRANSITION (THRIE-BEAM BRIDGE ) 


MGS GUARDRAIL 
OR MASH END 


(BRIDGE ITEM) 2 NESTED 


12 GAUGE THRIE BEAM 126” 


LONG 12 GAUGE 10 GAUGE TRANSITION SECTI ON 


aia 
12 GAUGE W-BEAM RAIL 


THRIE BEAM 643" LONG 6-3" LONG 


DIRECTION 


" 
| 

OF TRAFFIC 
| 


F 


12'-6" LONG 


» 


ipa pe ee ere 
mh ih erties a sLLp Lt. ——— ~ 


15 STEEL POST: 
LONG (1) 

8" x 8" x 15" 
BLOCK (TYP. ) 


NOTES: 
FOR GENERAL NOTES, 


FOR POST DETAILS AND SECTION VIEWS, 
SHEET 2 AND 3 OF 5. 


SEE SHEET 2 OF 5. 


8.5 OR Wo 
6’ LONG 


cn 
Ein 


(1) 


x 9 STEEL 
WITH 


12" x 14%” WOOD BLOCK 


W6 X 8.5 OR W6 x 9 STEEL -) 
POST 6’ LONG (1) WITH 

6” x 12” ~ 19” WOOD BLOCK 

(TYP. ) 


we x 15 STEEL POST 7+0" 
WITH 8” x 8” x 19% 


LONG (1) 
WOOD BLOCK (TYP. ) 


PART SECTION THROUGH SLAB AT END OF WING 


AT CONTRACTOR'S OPTION, EQUIVALENT SECTIONS MAY BE FABRICATED FROM 
MATERIAL MEETING AND IN ACCORDANCE WITH THE REQUIREMENTS OF ASTM A769 
GRADE 36 OR 40. THE SECTIONS SHALL BE GALVANIZED AFTER FABRICATION 

IN ACCORDANCE WITH THE REQUIREMENTS OF AASHTO 111. 


(1) 


SEE (2) VERIFY BY RAIL TRANSITION PRODUCER. 
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IF A SEAL 


STEEL BLOCK 


SECTION A-A 


W6 x 20 SIDE VIEW FRONT VIEW 


STEEL POST AND STEEL BLOCK 


|e} 


WOOD BLOCK 


SECTION B-B 


ST 
WE x 15 SIDE VIEW 


STEEL POST AND WOOD BLOCK @ 


FRONT VIEW 


We x 8.5 or W6 x 9 


SECTION E-E SIDE VIEW 


FRONT VIEW 


STEEL POST AND WOOD BLOCK (4) THROUGH @) 


ERAL NOTES: 


SIGN BASED U 


BRICATED STR 


R PROTECTIVE 
E SEC 1040 O 


OF ILE GRADE 


E 2” BUTTON- 
TS (THICKNES 


LL LAP SPLICE 
RAFF IC. 


HE COST OF FU 
RANSITION SEC 
R AT THE CON 


E COST OF FU 
RIDGE ANCHOR 
LACE, SHALL B 
ER EACH. 


OR DETAILS NO 
EET. 


POST 2 ONLY 
SIDE VIEW 


SECTION C-C 
We x 15 


SECTION D-D 
Woe x 15 


STEEL POST AND WOOD BLOCK @ and@) 


IL POSTS SHAL 


PON MASH T 


UCT 


CO 


FT 


L SET 
AND RTIC 


HEADs OVAL 
S/O EX N 


SS L BE 
RNI CG. 


TION, COMP 
TRACT UNIT 


RNISHING, 
SECTION (T 
E PAID FOR 


T SHOWN+ S 


MADE IN THE DIRECT 


FABRICATING AND INST 
LETE-IN-PLACEs 
PRICE PER EACH. 


FABRICATING AND INST 
HRIE BEAM), COMPLETE 
AT THE CONTRACT UN 


EE BRIDGE THRIE BEA 


RPENDICULAR TO TH 
LY IN CROSS SECTI 


HOULDER BOLTS WIT 


UTS = 2” MIN.) AT ALL 


SHALL 


BS] EERVEL SOI ESS 


EEL SHALL BE ASTM A?09 GRADE 


MATERIAL REQUIREMENTS, 
RD SPECIFICATIONS. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


wOOD BLOCK 


W6X8.5 OR WoXx9 


SECTION F-F 


WOOD BLOCK 


W6X8.5 OR W6X9 
SECTION G-G 


SEEL 


(2) VERIFY BY RAIL TRANSITION PRODUCER. 


SIDE VIEW FRONT VIEW 
POST AND WOOD BLOCK @) 


SIDE VIEW FRONT VIEW 


POST AND WOOD BLOCK (0) 


La 


5 aR 4 
TOLERANCE 


tu ABT. ¢ 


14"TO 144” 


SECTION H-H 
THROUGH THRIE BEAM RAIL 


7/-34" 


—— 3"\21" POST BOLT SLOT 
pal 


6/3" 


3° 3. Sale 


THRIE BEAM RAIL 


¢ 23,5!" x 14" 


SPLICE BOLT 
SLOTTED HOLES 


DIRECTION 


OF TRAFFIC 


¢ a” x 24" 
POST BOLT SLOTS 


SPLICE AT POST 


| 
| 
\ 
| 
f 
| 
1 
| 
I 


ae x as 
POST BOLT SLOT 


@ 2%55" X 14” SLOTTED HOLES 


ASYMMETRICAL TRANSITION SECTION 


VARIES 


VARIES 


OF POST 


POST @) - (2) VERIFY BY RAIL TRANSITION PRODUCER (SEE FRONT SHEET) 
POST — ONLY 1 HOLE REQUIRED 


ALL HOLES 3”+%" DIAMETER EXCEPT AS NOTED 


HOLE PUNCHING DETAIL 


FOR STEEL POST & WOOD BLOCKS 


(6” AND 8”) 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


C8 x 11.5 
BRIDGE CAP RAIL 


SS 


— 


BRIDGE CAP RAIL 


TRANSITION CAP RAIL 


C8 x 11.5 
TRANSITION CAP RAIL 


iO OnWwO Oo; 


SPLICE PLATE 


ee 


eye ol 


CAP RAIL ANGLE 


2 BUTTON HEAD?” BOLT 
WITH ONE FLAT WASHER 


AND HEX NUT 


2 HEX HEAD?” 
BOLT WITH TWO 
WASHERS AND HEX 
NUT 


BENT PLATE 
CONNECTOR 


END OF END 
BENT WING 


@ POST 


3/1 4" 


TERMINATOR 
ASSEMBLY 


3" HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


SHOULDER 


1 @ POST 


aly ma 


mal 


2" BUTTON HEAD BOLT 
WITH ONE FLAT WASHER 
AND HEX NUT 


3” HEX HEAD 
BOLT WITH TWO 
WASHERS AND 
HEX NUT 


o 


ELEVATION 


(THRIE BEAM RAIL NOT SHOWN) 


5/-102" 


ALONG TOP 


TOP VIEW (ALTERNATE 1 


@ 2 SLOTTED HOLES 
mx 1-172" 


RANSITION 
RAIL 


) 


= 


x ji" 


AND € W6 X 15 


C8 x 11.5 POST 


5*-108" 


DIMENSIONS 
ARE ALONG TOP 


TOP VIEW (ALTERNATE 2) 


6° 


(IF NECESSARY) NOTCH 
CHANNEL LEGS TO 
FACILITATE BENDING 


ELEVATION 


OF TRANSITION 
CAP RAIL 


TRANSITION CAP RAIL 


DOT 
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IS PRESENT ON THIS SHEET 


IF A SEAL 


VERTICAL 


@ 2 SLOTTED HOLES 


Bex ty 
SIDE VIEW 
CAP RAIL ANGLE 


Z gi" x 34” x “ 


TOP VIEW 


STRUCTURAL TUBE 


2” DIA. nates 


6 


FRONT VIEW SIDE VIEW 


TERMINATOR ASSEMBLY 


4 SLOTTED 
x 15" 


SPLICE PLATE 


@ 2 SLO 


x 13 


STRUCTURAL TUBE 
TS 3% x 3" x 2" 


HOLES 


TTED HOLES 


TOP VIEW 


and 


FRONT VIEW SIDE VIEW 


BENT PLATE 
CONNECTOR 


_¢ 2 SLOTTED HOLES 
i x a 
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IF A SEAL 


CABLE 


END POST 
53” X 75" WOOD POST 
(NO BLOCKOUTS REQUIRED) 


ASSEMBLY 


ANCHOR PLATE 


p— STRUT AND YOKE 
ASSEMBLY 


“ X 10"BUTT 


5 
8 
HEAD BOLT 


(OBSTACLE) 
" X 75" WOOD POST 


53 
(NO BLOCKOUTS REQUIRED) 


comm 


‘mu 


gf * 25” BREAKWAY HOLE 


apes OF CONCERN 


3" MACHINE BOLT 
WITH HEX NUT AND 
ONE WASHER ON FRONT 


FACE (8 REQUIRED) 


END SECTION 


“@——¢ POST BOLT 


Lees 


“@——¢ POST BOLT 


MGS END ANCHOR 


tol 


@ LAP SPL ICE———» 


ln MGS GUARDRAIL 


STEEL BEAM 
GUARDRAIL 


PLAN VIEW 


MGS END ANCHOR 


MGS GUARDRAIL 


att 


SECTION A-A 


TYPE 2 BREAKAWAY WOOD 
POST INSERTED INTO 
FOUNDATION TUBE. 


EIGHT ASTM A307 HEX 
BOLTS AND NUTS. 3” 
BY 12” EACH WITH A WASHE 


CABLE NUT, LOCK WASHER: 


AREA OF CONCERN 


AND 3” PLATE 
P= LAP “SPLICE 


3” x 10” BUTTON HEAD 
POST BOLT, NUT WITH 4” 
PLATE WASHER UNDER NUT. 


RAL NOTES 
ANCH 
STRE 
EQUI 


R DE 


DETA S 


BLE ASSE 


gO OP 


EAK ING Ei 


3” ANCHOR 


ANCHOR 
BRACKET 
ASSEMBLY 


EIGHT SPLICE BOLTS 


12 CAUGE W-BEAM TERMINAL 
RAIL (WITH BRACKET SLOTS) 


L FITT] 
LVANIZE 


OD POsTS(1) 


GROUND LINE 


FOR DETAIL A, 
SEE SHEET 3 OF fT: 


E SHEET NO. 


aly 


STRUT AND YOKE 
ASSEMBLY 


2” X 74” LONG ASTM A307 
HEX BOLT AND NUT, 


TYPE 2 BREAKAWAY POST 
INSERTED INTO 
STEEL FOUNDATION TUBE 


ELEVATION VIEW 


WITH ROUND 
WASHERS UNDER HEAD AND NUT. 


ee see 


DOT 


GUAR L. 


LY AND 


4” PLATE 


WASHER 
ON 


3” RECESS 


. NUT 
BOLT AT W-BEAM 


—e" DIA. HOLE 


10” ASTM A307 HEX BOLT 


ROUND WASHER 


ROUND WASHER 


POST BOLT AT YOKE 


TAIL 
DS 


SHALL BE USED ONLY ON 
RAIL WHEN AN END ANCHOR 


HOW END ANCHO SYSTEM 


CH L 
20 


A MINIMUM 


TE SHAL 


NGTH OF 


AND HARDWARE REQUIRED 
ACCORDANCE WITH SECTI 


AND (2) SHALL BE 5$” X 7 


2 QF 7 FOR WOOD POST 
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IF A SEAL 


tS 
(Tolerance +0, -1/8") 


FRONT SIDE 


TYPE 2 BREAKAWAY 
WOOD POST 


ma 


RADIUS (TYP. ) 


i C6X8.2 X* 


TOP VIEW 


STEEL GROUND 
FOUNDATION TUBE 


TWO REQUIRED IN ASSEMBLY 


STRUT AND YOKE ASSEMBLY 


*A 6" xX 


3” 10 GAUGE BENT PLATE STRUT 
MAY BE SUBSTITUTED FOR THE C-CHANNEL 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


» PLATE 


1” HEX NUT 
AND LOCK WASHER 


END VIEW 


FABRICATION DETAIL 


TWO 8D GALV. NAILS 
TO PREVENT PLATE 
ROTATION 


STEEL BEARING 

PLATE aN 
FLAT WASHER. LOCK 
WASHERs AND HEX N 


ASSEMBLED VIEW 
ANCHOR BRACKET 


FLAT WASHER 
LOCK WASHER 
1" HEX NUT 


545" X 74" WOOD POST 


23" O.Diel2” TeDe de 6" 
ASTM A53 GRADE B 
SCHEDULE 40 PIPE 


16° DIA. 


HOLE 


3" DIA. (6 x 19) 
GALVANIZED CABLE 


kezzzz77 pezzi | 


STANDARD SWAGED FITTING 
AND STUD (1) 


CABLE ASSEMBLY 


SLEEVE 


ASSEMBLY 


: 


TOP OF FOOTING a 


STEEL GROUND 
FOUNDATION TUBE 


DETAIL A 


STRUT ASSEMBLY 


8 fig x 8 “ x a 
PLATE 


(1) STUD, THREADED ENTIRE LENGTH. 
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“ X 10” LONG ASTM A307 
HEX BOLT AND NUT, 
WASHERS UNDER HEAD AND NUT. 


WITH ROUND 


(END POST DETAIL) 


FOR LOCATION OF DETAIL A, 


SEE SHEET 1 OF 7. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


F8 X 16 A X 6” 
wOOD OR PLASTIC 


: Fe 7 
SHOULDER 
| stoutoeR,| : SHOULDER MAX: SHOULDER 


V-DITCH MAX, 
een eon SECTION A-A SECTION B-B SECTION C-C [stout oer | 


/ 


DETAIL A J Rr! V-DITCH POST END 


es Bes SECTION D-D ANCHOR A 
FILL/CUT TRANSITION N 
OR FACE OF HAZARD oR TRANSITIO 


ED ANCH 


MGS EMBED TH RUBRAIL? 


= 


SLOPE CAN BE B 


STEEPER THAN Toe oF FILL . 
S Ae ASS in ee OK 
Sack ; 


MGS 
GUARDRAIL 


Nae OF 
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MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


POST SHALL BE SAME —— (1 OF Mig 
AS CORNER POST —CLAMP TO WOOD POST . CONCRETE nS Q 


2" ERC E, 
NORMAL HIGH WATER SCHROETER 
NUMBER 


TYPICAL ces 
& 
WATER CROSSING GATE WELL DEFINED CHANNELS (LARGE DRAINAGE AREAS) Soumy 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


TYPICAL FENCING AT ELECTRONICALLY 


eon 
oa 


WOVEN WIRE FENCE 


CHANNEL CROSSING DATE EFFECTIVE: 


DATE PREPARED: 


07/01/2016 
5/13/2016 


607.20G 


SHEET NO. 


2 OF 2 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


VARIABLE 
: LONGITUDINAL CONSTRUCTION 
aT Ca ee ; JOINT FOR SHOULDER AND 
APPROACHES (3 


LONGITUDINAL CONSTRUCTION 
JOINT FOR SHOULDER AND 
APPROACHES (93 


L” PREFORMED FIBER MAINLINE 
2. 
EXPANSION JOINT NR - PAVEMENT 


3” PREFORMED FIBER MAINL INE 
2 / i 
EXPANSION JOINT 2°-3 PAVEMENT Soa SMOOTH VERTICAL PLANES - ue 


EXISTING PAVEMENT SHALL 4” TYPE 1 OR 5 BASE E = STANDARD © JOINT (ASPHALTIC SECTION E-E 
BE SHAPED TO PROVIDE A CONCRETE PAVEMENT ONLY ) 
SMOOTH VERTICAL PLANE 


SECTION C-C E NUMB F © JOINTS SHOWN IN PAVED APPROACH ARE FOR 

SECTION A-A LUSTRA PURPOSES ONLY, JOINTS PLACED IN PAVED 
PROACH HALL MATCH THE €) PAVEMENT TRANSVERSE MAINLINE 
T LOCATION. 

EPT WHERE VARIED TO MEET EXISTING IMPROVEMENTS. 
SECTION B-B OR STREET, SIDEROAD, ALLEY OR COMMERCIAL 
ES. 7” NRPCCP — FOR PRIVATE APPROACHES. 
HERE REQUIRED TO MEET EXISTING PAVEMENT. 
WIDTH SHOWN ON PLANS EET EXISTING IMPROVEMENTS. 

SECTION D-D 


VARIABLE 


EXTEND WHERE REQUIRED ———, GENERAL NOTES: 
TO MEET EXISTING PAVEMENT 
WHERE PAVED APPROACH MEETS EXISTING CONCRETE PAVEMENT OR SIDEWALK, 
PLACE 3” PREFORMED FIBER EXPANSION JOINT, CUT TO TEMPLATE, THROUGH 
NEW CONCRETE AND 1’ FROM JUNCTION WITH EXISTING CONCRETE, OR ALONG 
INSIDE EDGE OF SIDEWALK. WHERE PAVED APPROACH MEETS EXISTING 


VARIABLE BITUMINOUS STRUCTION, OMIT INT. 


0 
ALL BE PLACED AND COMPACTED 
v 


4 INCHES O PE 1 OR 5 BASE 
T F ED APPROACHES. 


EE PLANS *s, / SSEE PLANS BENEATH TH EAL SURFACE O 


OR RADIUS 

STANDARD LONGITUDINAL JOINT EOI RAD LS oe SEE STANDA LAN 608.10 FOR CONCRETE CURB RAMPS. 
seuatea saya ALONG @ OF APPROACH (ASPHALT 
ees CONCRETE MAINLINE PAVEMENT ONLY) SECTION 


SECTION 


SEE STANDA LAN 502.05 FOR JOINT DETAILS. 


MINIMUM 


SEE STANDA LAN 609.00 FOR TRANSVERSE EXPANSION JOINT DETAILS. 


10' 


WHERE DRAI S NOT TO BE CARRIED ACROSS THE PAVED APPROACH, 
SECTION A-A L BE MODIFIED TO ELIMINATE THE “DIP” AND SHALL BE 
CROWNED AS ECTED BY THE ENGINEER. 


MAINLINE €) 
PAVEMENT JOINT IF SIDEWALK NOT INCLUDED IN CONSTRUCTION OF PAVED APPROACH, 


PLACE GROU ER, AS SHOWN ON PLANS; BEHIND CURB THROUGH 
Tes anietne PAVEMENT L LONGITUDINAL CONSTRUCTION JOINT MAINLINE C) 1a RADIUS. GR COVER SHALL CONFORM TO FINISHED GRADING FOR 


FOR SHOULDER AND APPROACHES (3 PAVEMENT JOINT Zoe ey ee CURB RANP. 


PLAN OF STREET. SIDEROAD, ALLEY OR COMMERCIAL APPROACHES HAND FINISHING PERMITTED ON PAVED APPROACH. 


WH EWALKS ARE PRESENT ADJACENT TO THE PAV PPROACHES OF 
ST SIDEROADS, ALLEYS OR CO CIAL ENTRA » THE SIDEWALK 
WIDTH SHOWN ON PLANS GR ALL BE TRANSITIONED TO T RADE OF THE APPROACH BY WAY 

EXTEND WHERE REQUIRED OF PROPRIATE RAMP AS SHOWN HE PLANS. 608.10 FOR 


TO MEET EXISTING PAVEMENT RA AILS. 


TRANSVERSE 
EXPANSION JOINT 


W EWALKS A RESENT ADJAC TO THE PAV PPROACHE 
P ENTRANCE HE APPROACH E SHALL BE SITIONE 
T E OF THE EWALK. 


SEE PLANS at 
FOR RADIUS .-*~ 


’ 
’ / 


Ao OACH GRA HROUGH THE LIMITS OF A SID SHALL 


‘ ys EED 2%. 
1 CURB HEIGHT 7 CURB HEIGHT SN 7 MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


SECTION SECTION 1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE CURB TRANSITION : TRANSITION F EY aN y D CONCRETE CURB 105 WEST CAPITOL 
AND GUTTER LAS Bo C AND GUTTER JEFFERSON CITY, MO 65102 


& 


TRAVIS D. 
KOESTNER 


4” TRANSVERSE Peapod 


L” TRANSVERSE EXPANSION JOINT > S 
EXPANSION JOINT Sona XS 


N s 
TH WW 


MAINLINE €) LONGITUDINAL CONSTRUCTION JOINT x: MAINL INE co) id ae Ree en 
PAVEMENT JOINT FOR SHOULDER AND APPROACHES Q MAINLINE PAVEMENT JOINT SIGNED, SPALED AND DATED: 


PAVED APPROACHES 
ADJOINING CURB AND 
GUTTER SECTIONS 


\ 
“AWS 


44 
Wy, 
HER 


% 


PAVEMENT 
SHEET NO. 


PLAN OF PRIVATE APPROACHES oe eee | (608.00K ||. 4.-oR 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LONGITUDINAL CONSTRUCTION VARIABLE EXISTING PAVEMENT SHALL BE LONGITUDINAL CONSTRUCTION 
AT 50:1 SLOPE JOINT FOR SHOULDER AND (5) SHAPED TO PROVIDE A JOINT FOR SHOULDER AND 
APPROACHES C3 CROWN TO BE a SMOOTH VERTICAL PLANE APPROACHES 
¢ ESTABLISHED 3" ; ; 
oe ENGINEER SB Bh BQ3) SHOPE 5 


5” PREFORMED FIBER 
2 A PF 
EXPANSION JOINT Me Nest GSVENEN ~ 


r 1” PREFORMED FIBER 
EXISTING PAVEMENT SHALL BE 4” TYPE 1 OR 5 BASE STANDARD © JOINT (ASPHALTIC EXPANSION JOINT 
SHAPED TO PROVIDE A CONCRETE PAVEMENT ONLY) MAINL I 
SMOOTH VERTICAL PLANE SECTION H-H SECTION K-K PAVEME 


SECTION F-F 


- E FR OF © JOINTS SHOWN PAVED APPROACH ARE FOR 
se FON Gre TIVE PURPOSES ONLY; INTS PLACED IN PAVED 
ES SHALL MATCH T PAVEMENT TRANSVERSE 
EXTEND WHERE PAVEMENT JOINT ON. 
REQUIRED TO WIDTH SHOWN ON PLANS [_ VARIABLE EPT WHERE VARIED ET EXISTING IMPROVEMENTS. 
MEET EXISTING — FOR STREET, S D» ALLEY OR COMMERCIAL 


PAVEMENT SECTION J-J ES. 7” NRPCCP - F IVATE APPROACHES. 
SEE PLANS SEE PLANS HERE REQUIRED TO EXISTING PAVEMENT. 


FOR RADIUS FOR RADIUS EET EXISTING I ENTS. 


42 GENERA 
HEIGHT — 
TRANSITION VARIABLE WHERE PROACH MEETS EXIST PCC PAVEMENT OR SIDEWALK. 
PLACE 4 RMED FIBER EXPANSION JOINT, CUT TO TEMPLATE, 

CRETE AND 1’ FROM JUNCTION WITH EXISTING CONCRETE, 
F EDGE OF SIDEWALK. WHERE PAVED APPROACH MEETS 
INOUS CONSTRUCTION, OMIT JOINT. 


PE 1 OR 5 BASE SHALL BE PLACED AND COMPACTED 
EAL SURFACE OF PAVED APPROACHES. 


608.10 FOR CONCRETE CURB RAMPS. 
CROSS-HATCHED AREA 
CROSS-HATCHED AREA TO BE MONOLITHIC WITH T LAN 502.05 FOR JOINT DETAILS. 
TO BE MONOLITHIC WIT STANDARD LONGITUDINAL MAINLINE PAVEMENT 
MAINLINE PAVEMENT JOINT ALONG @ OF APPROACH 7 F FLEVATION OF CENTER O FD APPROACH. AT A POINT 

(ASPHALT CONCRETE MAINLINE 27 PREFORMED FIBER ORMAL PAVEMENT SHA T VARY MORE THAN 2” FROM 


“ A Y EXPANSION JOINT = = ; 
4” PREFORMED FIBER PAVEMENT ONLY ) E LINE PAVEMENT AT C LINE OF PAVED APPROACH 
EXPANSION JOINT 


NOT INCLUDED IN CONSTRUCTION OR PAVED APPROACH, 


~~ ER» AS SHOWN ON PLANS. BEHIND CURB THROUGH 
LONGITUDINAL CONSTRUCTION JoINT— MAINLINE ‘) PAVEMENT JOINT MAINLINE PAVEME : COVER SHALL CONFORM TO FINISHED GRADING FOR CURB 


FOR SHOULDER AND APPROACHES 


PLAN OF STREET» SIDEROAD. ALLEY OR COMMERCIAL APPROACHES ERMITTED ON PAVED APPROACH. 


RE PRESENT ADJACE TO THE PAVED APPROACHES OF 
DS,» ALLEYS OR CO CIAL ENTRANCES, THE SIDEWALK 
WIDTH SHOWN ON PLANS RANSITIONED TO T RADE OF THE APPROACH BY WAY 
E RAMP AS SHOWN HE PLANS. SEE 608.10 FOR 


ING 


TO 


CONCRETE 
CURB RAMP, 


SEE PLANS EWALKS ARE PRESENT ADJACENT TO THE PAVED APPROACHE 
FOR RADIUS ENTRANCES, THE APPROACH GRADE SHALL BE TRANSITIONE 
E E OF THE SIDEWALK. 


SEE PLANS 
FOR RADIUS 


EXTEND WHERE 


REQUIRED 
PAVEMENT 


eoosco seo 


MEET EXIST 


FLARE“ ~~~, . : THE APPROACH GRADE THROUGH THE LIMITS OF A SIDEWALK SHALL 
" \ TRANSITION ra EXEL Ai 

FROM FULL ia MISSOURI HIGHWAYS AND TRANSPORTATION 

CURB HEIGHT 4 DOT COMMISSION 


FULL CURB TO 0” 105 WEST CAPITOL 
HEIGHT JEFFERSON CITY, MO 65102 
7 1-888-ASK-MODOT (1~888-275-6636 ) 


DETAIL A SAC. S aw Oe ie, 
N 


eon 


TRAVIS D. 
KOESTNER 
NUMBER 


CROSS-HATCHED AREA eae aed iv PAVED APPROACHES 


1O BE MONOLITHIC WITH 7” PREFORMED FIBER TO BE MONOLITHIC WITH B70 OS NOT ADJOINING CURB AND 
MAINLINE PAVEMENT EXPANSION JOINT MAINLINE PAVEMENT ZONAL ESS GUTTER SECTIONS 


THIS SHEET HAS BEEN 


“es 
\ 


“AAW 


Yy 
AM, 
“Nees 


SIGNED, SEALED AND DATED 


MAINLINE €1) PAVEMENT JOINT 5” PREFORMED FIBER scolds 
LONGITUDINAL CONSTRUCTION JOJNT EXPANSION JOINT Se SHEET NO. 


FOR SHOULDER AND APPROACHES C3 DATE EFFECTIVE: 


PLAN OF PRIVATE APPROACHES DATE PREPARED: 4/29/2020 608. 00K 2? OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ad 
_ 
a 
= 
x 
| 
< 
= 
im 
a 
n 


SIDEWALK 


PARKWAY 


( 


CURB AND GUTTER 


(2) 


MAINLINE PAVEMENT MAINL INE 


WIDTH (CURB) PAVEMENT PARKWAY 
1) (3)(5) (5) (1) 


5’ MIN. 
(6) 
—_ 


ROADWAY 
SECTION 


TYPICAL SIDEWALK WITH PARKWAY 2’ OR MORE 


< 


< 


SLOPE 
1.0% MIN. 
———- 


CURB 


SLOPE 
1.0% MIN 


5’MIN. | 
“| (6) 


4” CONCRETE 
SIDEWALK 


BRIDGE 
RAIL 


BRIDGE 
SIDEWALK 


CURB 


BRIDGE 
DECK 


BRIDGE APPROACH 


END OF SLAB 


4” PREFORMED 


FIBER JOINT 


r 


os 
| 


(1) 


3” RUBBER 
COMPOUND JOINT 


BRIDGE 
APPROACH SLAB 


HALF PLAN AT BRIDGE ENDS 


4” JOINTS TROWELED 


OR SAWN (4) 


(7) 


: 


NOT TO EXCEED 100’ 
PREFORMED FIBER JOINTS 


BETWEEN 


CONCRE TE 


——- 


CURB AND GUTTER 


PARKWAY 


A 


SIDEWALK JOINTS 


x 


spe 


ROADWAY 
SECTION 


RB 
IN 
PE 
IN 
AN 
N. 


MAINLINE PAVEMENT 
WIDTH (CURB) 
SIDEWALK (3)(5) 


OPE 
SPACING EQ 


6’ MIN. 
(6) 
——_—~ 


PREF ORMED 
IBER JOINT 


CURB 


CURB AND GUTTER 
(2) 


MAINLINE 
PAVEMENT SIDEWALK 


(5) 6’ MIN. 
(6) 


3” PREFORMED 
FIBER JOINT 


CURB AND GUTTER 


TYPICAL SIDEWALK WITH NO PARKWAY 


GENERAL NOTES: 


ALL AREAS OF THE PEDESTRIAN ACCESS ROUTE MUST 
BE COMPLIANT WITH THE AMERICANS WITH DISABLILITES 
ACT -— GUIDELINES FOR ACCESSIBLE PUBLIC RIGHTS 


OF WAY. 


EXCEPTIONS MUST BE APPROVED BY THE ENGINEER. 


ALL OTHER AREAS OF NON-COMPLIANCE SHALL BE REMOVED 
AND CORRECTED AT THE CONTRACTOR’S EXPENSE. 


THE SURFACES OF PEDESTRIAN ACCESS ROUTES AND ELEMENTS. AND 
SPACES REQUIRED TO CONNECT TO PEDESTRIAN ACCESS ROUTES. 
SHALL BE FIRM. STABLE+ SLIP RESISTANT. AND SHALL NOT 

POND WATER. 


WHERE SIDEWALKS ARE LESS THAN 5 FT.+ 5 FT. X 5 FT. PASSING 
SPACES EVERY 200 FT. SHALL BE PROVIDED AND ARE PERMITTED 
TO OVERLAP PEDESTRIAN ACCESS ROUTES. 


THE CROSS SLOPE OF THE CONTINUOUS PEDESTRIAN ACCESS ROUTE 

THROUGH ENTRANCES. ALLEYS» AND SIDEROAD CONNECTIONS WITH 

a eee a CONTROL SHALL BE 1.00% TO FACILITATE DRAINAGE 
. lo -). 


WHERE PEDESTRIAN ACCESS ROUTES ARE CONTAINED WITHIN 
PEDESTRIAN STREET CROSSINGS WITHOUT YIELD OR STOP CONTROL. 
THE CROSS SLOPE OF THE PEDESTRIAN ACCESS ROUTE SHALL BE 
5.00% MAXIMUM. 


WHERE PEDESTRIAN ACCESS ROUTES ARE CONTAINED WITHIN MIDBLOCK 
PEDESTRIAN STREET CROSSINGS. THE CROSS SLOPE OF THE 
PEDESTRIAN ACCESS ROUTE SHALL BE PERMITTED TO EQUAL THE 
STREET OR HIGHWAY GRADE. 


STORMWATER INLETS» SIGNS» POSTS.» MANHOLE COVERS. PULL 
BOXES AND OTHER ACCESS LIDS SHOULD BE AVOIDED WITHIN 
THE SIDEWALK. IF SUCH A LOCATION 1S NECESSARY. THE 
FEATURE MUST MEET ADA STANDARDS. 


THE RUNNING GRADE OF A SIDEWALK SHALL NOT EXCEED 5.0% 


UNLESS IT 


IS MATCHING THE GRADE OF THE ADJACENT ROADWAY. 


PEDESTRIAN ACCESS ROUTE SHALL CONTINUE ACROSS RESIDENTIAL 
AND COMMERCIAL ENTRANCES. ALLEYSe AND SIDEROAD CONNECTIONS. 


R WIDTH 
608.00 
ONOLITHIC WITH PCC 
EMENT. CURB TO BE 
ASPHALT CONCRETE 
EMENT. SEE 

609.00. 
H JOINT. 
PAVEMENT SECTION 
2.0% MAX. ) 
L TO WIDTH OF WALK 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


Hr 


& CONCRETE SIDEWALK 


Iso 5 


ny) 


“yt 


a 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


T NO. 
DATE EFFECTIVE: 04/01/2015 608.10P ance a 
DATE PREPARED: 2/20/2015 bs 1 OF 1 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POST SPACING 570” MAX. 
~ 


1-0” MIN. 


WITHOUT BALUSTERS 


#4 B-BARS AT 
18” £CTRS. Nal be---- 


#4 A-BARS AT 
13” + CTRS. 


SIDE ELEVATION 


CENTER MIDDLE RAIL 
VERTICALLY BETWEEN 
TOP AND TOE RAILS 


ONE TREAD 
DEPTH MIN. 


SPACING 5+0” MAX. 
~ 


140” MIN. 


SIDEWALK 


WITH BALUSTERS 


SAFETY RAIL DETAILS 


4” VARIABLE STEP WIDTH “W" 4” 


Lee ep eee 


CTRS. 


colenlente: bententententes ‘eulententenien mtenieien 


t 


#4 B-BARS AT 18” 
VARIABLE HEIGHT 


Pocono ee a ! 


2" 2” 
#4 A-BARS AT 13” + CTRS. 


FRONT ELEVATION 


RAILING & POST SPECIFICATIONS 


WEIGHT 
TYPE SIZE (LBS./FT.) 


ee ALUM. STEEL 
0.940 2.72 
1.3094 4.31 


ROUND Ais! 
SQUARE | 2” X 2” 


STEP DIMENSIONS 
TREAD | RISE 
103" 7” 
2 6” 
144" 


ONE TREAD 
DEPTH MIN. 


iu 
2 2 


HOLE TO BE CENTERED 
IN 4” WALL 


DETAIL A 


RAL NOTES: 


RWAY SHALL HAVE SAFETY RAILS AT BOTH SIDES OF ALL 
S. 


INGS AND POSTS MAY BE EITHER ROUND OR SQUARE 
L OF GOOD COMMERCIAL WELDABLE QUALITY OR 
INUM ALLOY 6061-T6 OR 6063-T6. 


L RAILINGS AND POSTS SHALL BE GALVANIZE FTER 
ICATION IN ACCORDANCE WITH AASHTO M111. 


ALL JOINTS SHALL BE CONTINUOUS WELDED AND G ND SMOOTH. 


ALL RAILING SHALL HAVE A 1/4” WEEP HOLE NEA 
RAILING CONNECTIONS. 


LL INTERSECTING 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 

SOF Mish, 
Gn OO 
ee Ly 


Be 


*  FRCE 
SCHROETER 


Rates CONCRETE STAIRS 
“ay VOWAL Exes 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


STAIRWAY STEP DETAILS 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


QUANTITIES FOR CO 


CONCRETE C.Y. 
103%” TREAD 


ST 
1:1.5 SLO 


PE 


NCRETE STEPS 
EEL LB. 


7” RISE 


Psa] ca] ec] 
73 81 87 


91 


100 


C. 
TEE 
C. 
E 
Cc. 
TEE 
Cc. 
TEE 
Cc. 


2.21 


2-40 |2.59 | 2.78 


m 
ra 


107 


AAG 


Re 


OF Mise, 


Y ERIC E. 2 
SCHROETER 


= aS 
My NAL ws 
“HAWS 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


Be 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE STAIRS 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONCRETE MEDIAN STRIP 
3” RADIUS #5 TIE BAR (TYP. ) 


EXISTING 
PAVEMENT 


(2) SEE STANDARD PLAN 203.50 FOR 
DETAILS OF LOW PROFILE ISLAND 


SECTION A-A 
CONCRETE MEDIAN STRIP 


#5 TIE BAR 


WA~AAAARKRAKAKA 


DRILLED HOLE SHALL 
BE 2” DIA. 


RADIUS (TYP. ) 


TIE BAR LOCATIONS FOR 


CONCRETE MEDIAN STRIP (ISLAND) E BARS SHALL BE EPOXY COATED. DEFORMED REINFORCING 


RS MEETING THE REQUIREM SECTION 710 A 
57. 


DING FOR TIE BARS SHALL OXY OR POLYESTER 
DING AGENTS AS SPECIFIE ECTION 1039. 


E FACE OF THE MEDIAN MAY BE CONSTRUCTED WITHOUT 
TTER WHEN CONSTRUCTED ON A RADIUS OF 6’ OR LESS. 


CONCRETE MEDIAN 


STRIP EN CONCRETE MEDIANS ARE CONSTRUCTED DIRECTLY 
PLACE JOINTS AT EATH GUARDRAIL» THE MEDIAN HEIGHT WILL BE 4°. 


Nene 4 « ae MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


\\ 


WH 
“OF Mist 


m 
SS 


> 
> 
Z 

Zz, 


Sy 


(1) WHEN THERE ARE NO VISIBLE JOINTS IN THE 
ADJACENT PAVEMENT. THE JOINT SPACING WILL 
BE EQUAL TO THE MEDIAN STRIP WIDTH. WITH Ce 
A MINIMUM SPACING OF 10’. ““ 


) 


CONCRETE MEDIAN STRIP 


‘Sot 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


CONCRETE MEDIAN STRIP JOINT LOCATION | __ oe 
DATE PREPARED: "7/21/2020 608.30A 


RAIL EXTENSIONS ARE REQUIRED 
AT THE END OF END UNITS WHE 
SURFACES RUNNING GRADE > 5%. 


as a RAIL 


CENTER MIDDLE RAIL VERTICALLY 
BETWEEN TOP AND TOE RAILS. 


PROTECTION ZONE 


SIDEWALK HANDRAILING WITHOUT BALUSTERS 


* CROSS SLOPE: 1.0 % MIN. - 2.0 % MAX. ALLUM 

ALLOY 1 

MIDDLE STEEL OR 

2’ MIN. 5’ MIN. ALUMINUM 
>= 


ALLOY TUBE 
BUFFER STRIP TOE RAIL 


4” CONCRETE SIDEWALK 


1/2" x 4" MIN. x 4” MIN. 
x 4” MIN. x 4” MIN STEEL PLATE 


STEEL PLATE | HANDRAILING 


CONCRETE CURB OR NON-SHRINK GROUT CONCRETE CURB OR NON-SHRINK GROUT 
CURB AND GUTTER s AS NEEDED. CURB AND GUTTER AS NEEDED. 


PAVEMENT la al MISSOURI HIGHWAYS AND TRANSPORTATION 
SURF ACE 4 mi | TT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ey 
LL SLope 


CONCRETE SIDEWALK = CONCRETE SIDEWALK 


GROUN GROUND LINE oe-< 
TRAVIS D. 
KOESTNER 


NUMBER 


SIDEWALK WITH BUFFER STRIP PESO 
SIDEWALK WITHOUT BUFFER STRIP ppt eNe HANDRAILING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


FOR GENERAL NOTES AND HANDRAILING REQUIREMENTS ON FILL SLOPES SEE SHEET 3 OF 4 ELECTRONICALLY: 


SHEET NO. 
DATE EFFECTIVE: 01/01/2021 


DATE PREPARED: 10/14/2020 608.40A 1 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


RAIL EXTENSIONS ARE REQUIRED 
AT THE END OF END UNITS WHEN 
SURFACES RUNNING GRADE > 5%. 


UNIT = 20'-0” 


STEEL O 
UBE PO : STEEL OR ALUMINU 


ve BAR BALUSTER (TYP. 


CENTER MIDDLE RAIL VERTICALLY 
BETWEEN TOP AND TOE RAILS. 


PROTECTION ZONE STEEL OR 


ALUMINUM 


SIDEWALK SAFETY RAIL WITH BALUSTERS AND HANDRAIL TOP RAIL 


DETAIL A 


* CROSS SLOPE: 1.0 % MIN. - 2.0 % MAX. STEEL OR =f" eRe 
ALUMINUM 


ALLOY ALLOY BAR 


2’ MIN. 5’ MIN. TUBE POST epee 
BUFFER STRIP 


STEEL OR 
HANDRAIL SEE DETAIL A HANDRAIL SEE DETAIL A : ALUMINUM 
(SHEET 4 OF 4). } (SHEET 4 OF 4). ALLOY TUBE 


= TOE RAIL 
STEEL OR ALUMINUM 1 EEL OR ALUMINUM 
ALLOY BAR BALUSTER } LOY BAR BALUSTER 


1/2" x 4” MIN. x 4” MINe IN. x 4” MI 
STEEL PLATE 1 STEEL PLATE 


4” CONCRETE SIDEWALK 


CONCRETE CURB OR NON-SHRINK GROUT | CONCRETE CURB OR 
CURB AND GUTTER AS NEEDED. CURB AND GUTTER 


NON-SHRINK GROUT 


AS NEEDED. SAFETY RAIL WITH HANDRAIL 


PAVEMENT aR PAVEMENT 
SURF ACE <i 


MISSOURI HIGHWAYS AND TRANSPORTATION 
; ae DOT COMMISSION 
CONCRETE SIDEWALK : : CONCRETE SIDEWALK 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
GROUND LINE GROUND LI 1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
OF M, 
WS ‘9 


SIDEWALK WITHOUT BUFFER STRIP SIDEWALK WITH BUFFER STRIP rr ti 
(SECTION A-A) (SECTION A-A) KOSTER 


NUMBER 


py HANDRAILING 


a 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
FOR GENERAL NOTES AND HANDRAIL REQUIREMENTS ON FILL SLOPES SEE SHEET 3 OF 4. ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 01/01/2021 


DATE PREPARED: 10/14/2020 608.40A 2 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


1/2" STEEL 
PLATE 192? STEEL 
PLATE 


—== 7 7 1/4" @® WEEP HOLE 
DIRECTION 


OF vi MOUNTING PLATE (SEE MOUNTING PLATE DETAIL) 
. 2 -tet- 1/4” @ WEEP 
RAILING 


NON-SHRINK GROUT NON-SHRINK GROUT 
AS NEEDED AS NEEDED 


1/2" ®x 6” U-BOLTS OR 1/2” @ 8” ASTM F1554 
GRADE 36 S WEDGED ANCHOR BOLTS WITH WASHERS 

AND HEX NUTS (ALL SHALL BE GALVANIZED IN 
(ROUND POST) (SQUARE POST) ACCORDANCE WITH AASHTO M 232 (ASTM A153). CLASS C.) 


SOCKET 
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ROTECTION, OUTE), SEE STD. PLAN 


: ae EE STANDARD 
CASE FILL SLOPE PROTECTION LANS 611.60. CTED TO THE END OF T 


HEN DRAIN BASINS ARE 
ROCK BLANKET FILL SLOPE eae ; : 609.00 FOR TYPE AC 
“a M . 
ROCK BLANKET FILL SLOPE GROUP C PIPE . R DETAILS OF CONCRETE 
WITH CONCRETE SLOPE PROTECTION qT. 
S 
B 


PERMANENT EROSION 
FILL SLOPE WITH PARTIAL - : 
Se ararwn CONTROL OF RATES AND BEARING PLATES 


ARD PLA 614.10 AND 614. 
FILL SLOPE WITH CONCRETE ROADWAY DITCH 


SLOPE PROTECTION qT F DROP INLET FOR ROADWAY SURF 
S ~ Os E TYPE A DROP I| 
WN ON ROADWAY PL 


CONCRETE SHOULDER 


¢ ROADWAY 


ATE, GROUP C 
UTLETS, MATE 


hs iigit? FOR AT THE C 
DETAIL A pig SHOULDER TRAVELED WAY Ji. TRAVELED WAY SHOULDER | 3-9 SECTION EXE BASIN PER EACH. 


4” : F it ECTION B-B, C-C A D- 
NORMAL FILL SLOPE £ : 


NORMAL FILL SLOPE 


MISSOURI HIGHWAYS AND TRANSPORTATION 

COMMISSION 

BEVEL END 105 WEST CAPITOL 
a’ Xx 9! SECTION JEFFERSON CITY. MO 65102 
DROP INLET 1-888-ASK-MODOT (1-888-275-6636) 
SEE DETAIL A DROP INLET : PERMANENT 


(1) SEE DETAIL A = EROSION CONTROL 
(She) OF ROADWAY DITCH 


ee tee acai, eek GROUP ¢ PIPE | ‘ KOE DRAIN BASIN, SHOULDER 


NUMBER 


DROP INLET (AT € DRAIN BASIN) CONCRETE SLOPE ees mee osc 
(IF SHOWN ON Ses dies oir ean ee ee eee PROTECTION FOR : 
ROADWAY PLANS) OR NARROWER SHOULDERS. pine Se Piped (MAJOR ROUTE) 


ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 01/01/2022 


DATE PREPARED: 10/21/2021 609.40S 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


¢ ROADWAY 
/ 


TRAVELED WAY SHOULDER VARIES 0 


i 
oe >! 
Hl 


ECTION B-B 


¢ ROADWAY 
se 


L TRAVELED WAY || SHOULDER 


SLEEPER SLAB 


ECTION C-C 


€ ROADWAY 


BRIDGE APPROACH SLAB 
(MAJOR ) 


ECTION D-D 


NOTE: 


END SHOULDER SLOP 


NORMAL FILL 
SLOP 


MATCH EXTENDED 
SHOULDER SLOPE 


NORMAL FILL 
SLOPE 


MATCH EXTENDED 
SHOULDER SLOPE 


FILL SLOPE 


FOR DETAILS NOT SHOWN, 
SEE OTHER SECTIONS. 


TYPE A CURB 


TYPE A CU 
TRANSITION D 


GENERAL NOTE: 


FOR LOCATION OF SEC. B-B, C-C AND D-D, SEE 


SHEET 10° OF 3s 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
a OF Miss, 
& oon & 
TRAMS D. 
KOESTNER 
NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DRAIN BASIN+ SHOULDER 
PAVING AND FILL 
SLOPE AT BRIDGE ENDS 
(MAJOR ROUTE ) 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2021 SHEET NO. 


7/13/2021 609.40S 2 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


¢ EE € J ¢ JOINT ¢ oe 

OS EE NE Fe Se Vee eee BRIDGE. tt) ee BRIDGE - 2 I a 

APPROACH SLAB APPROACH SLAB | CONCRETE O 
(MINOR ) (MINOR ) i ASPHALT PAVEMENT 


CONCRETE OR 


ASPHALT PAVEMENT TYPE 2 ROCK 


BLANKET 
(2% =0" 


% SHOULDER PAVING AT EXIT END OF BRIDGE IN 
DIRECTION OF TRAFFIC (BOTH SIDES AT EXIT 
END OF ONE WAY BRIDGES). SURFACE AND 
BASE DESIGN SAME AS TRAVEL WAY. 


THICK ) 


QULDER PAVING 


(IF SHOWN ON ROADWAY PLANS) 


SHOULDER TREATMENT 
SHOWN ON ROADWAY PLANS \\. 


MS 


SHOULDER 


_< 


CONCRETE 
APRO 


END OF BRIDGE 
| BARRIER CURB CONCRETE 
(TYP. ) SLOPE 
(PROTECTION 


oe OF PAVEMENT 


STRUCTURE 


REC] 


ROADWAY TRAFFIC . 


EDGE OF A 
PAVEMENT ciel aA aR esa Sons SS ae 
STRUCTURE |! CONCRETE OR ASPHALT 

SHOULDER (TYP.) | 


images 


SHOULDER TREATMENT 


EDGE OF PAVEMENT SHOWN ON ROADWAY PLANS 
STRUCTURE 


DIRECTION OF 


BRIDGE TRAFFIC 


APPROACH 
SLAB CURB 
(TYP. ) 


BRIDGE BRIDGE 


> 


PE PROTECTION 


SHOULDER PAVING 
(TF SHOWN ON 
ROADWAY PLANS) 


KET FILL SLOPE 


KET FILL SLOPE 
CRETE SLOPE PROTECTION 
TH PARTIAL 


SHOULDER 


PLAN 


TH CONCRETE 
TYPE 2 ROCK Gg 


BLANKET 

(2°-0" THICK) RAIN FLU GENERAL NOTES: 
A 25:1 WIDTH TAPER MUST BE PROVIDED 

BEYOND THE LIMITS OF CURB AS SHOWN 

TRANSITION ROADWAY WIDTH TO WIDTH 

PAVEMENT. 


DRAIN FLU 


EE BRIDGE PLANS 
OR ELEVATIONS 


IMMEDIATELY 
IN ORDER TO 
BETWEEN GUARDRAIL 


3/20" 


@ FLUME 


i © ROADWAY Leaf ROADWAY 


Le TRAVELED WAY SHOULDER _ VARIES 


aa 


MATCH EXTENDED 
SHOULDER SLOPE 


FILL 


DARD PLANS 606.00, 606.22, 606.23, 606.30, 
606.60, 606.70 AND 606.80 FOR DETAILS OF 
LS AND BRIDGE ANCHOR SECTIONS. 


; BRIDGE APPROACH 
j2LAB (MINOR ) 


EXTEND SHOULDER SLOPE 


TYPE 1 ROCK ETAILS OF BRIDGE APPROACH SLAB (MINO 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NORMAL FILL 
SLOPE 


BRIDGE * 


APPROACH 
SLAB CURB 


SLOPE | 
EROSION CONTROL 


GEOTEXTILE FABRIC 


DITCH LINER 
(STANDARD PLAN 
609.60) 


RIDGE 


RUCT 


PLANS. 


DRAIN FLUMES A 


D OR FILL SLOPE 


OTECTION 


SHOWN ON ROADWAY PLANS. 


EG TION) Asa SEG TLON 3-3 


BU) DON: Were 
T FOR FURNISHING ALL MATERIALS, LABOR AND 

ATION NECESSARY TO CONSTRUCT THE DRAIN FLUMES, 
DING E PERMANENT EROSION CONTROL GEOTEXTILE; 
OMPLETE-IN-PLACE, WILL BE CONSIDERED COMPLETELY 

OVERED BY THE CONTRACT IT PRICE FOR TYPE 1 ROCK 
DITCH LINE 


SHOULDER LANE SHOULDER 


“is 
| 
m———¢ ROADWAY 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 
LIMIT OF TYPE 2 DEPRESS SHOULDER 


ROCK BLANKET AS 2” AT FLUME 


LE KOR OF Mig , 
SHOWN ON BRIDGE OO pe 
S 2 


EROSION CO <n KESTER 
GEOTEXTILE NUMBER 
FABRIC = 


PROF ILE 
BLANKE 


DRAIN FLUME» SHOULDER 
PAVING AND FILL SLOPES 
AT BRIDGE ENDS 


(MINOR AND LOW 
VOLUME ROUTES ) 


EROSION CONTROL 
GEOQTEXTILE FABRIC 


DRAIN FLUME 
WITHOUT ROCK 


TYPE 2 ROCK DRA] 
BLANKET A 
(2'-0" THICK) 


F LUM 
TAL 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


3 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2022 
10/21/2021 


609.40S 


SHOULDER» FINISHED GRADE. 
OR NATURAL GROUND 


VARIABLE 


VARIABLE 


SHOULDER.» FINISHED GRADE; 
OR NATURAL GROUND 


VARIABLE 


FLAT BOTTOM DITCH 
WITHOUT BEDDING MATERIAL 


FLAT BOTTOM DITCH 
WITH BEDDING MATERIAL 


TYPICAL DITCH LINER DETAILS 


EROSION CONTROL 
GEOQTEXTILE FABRIC 
(IF REQUIRED) SEE 
SPECIAL PROVISIONS 


EROSION CONTROL 
GEOTEXTILE FABRIC 
CIF REQUIRED) SEE 
SPECIAL PROVISIONS 


ROCK DITCH 
LINER 
MIN. THICKNESS 


BEDDING MATERIAL 
MIN. THICKNESS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


ELECTRONICALLY. 


DATE EFFECTIVE: 03/01/1993 
DATE PREPARED: 8/21/2009 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


ROCK DITCH LINER 


609. 60¢ 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


CONSTRUCT LINING ON BACKSLOPE 
AT CULVERT OUTLET WHEN ROADWAY 
DITCH IS INTERCEPTED AND FLOW 
IS CARRIED IN ROADWAY DITCH FOR 
SOME DISTANCE. 


EXXQX KGAA V7 


7 V0 


MIN. LENGTH 


EQUIVALENT] EQUIVALENT 
SIDE VIEW MINIMUN |MINIMUM] ROCK PIPE ARCH |CONCRETE BOX 
DEPTH AND | LENGHT | LINING | CULVERT CULVERT 

WIDTH (FT.)| (FT-) |(CU.YD.)| (APPROX.)| (APPROX. ) 

12 
14 
16 
18 
20 
20 
22 
25 


2 ED GR GS om 7 50 
ene. anlan en an lan)4 s 


VMWiTYJ KYM gfnryrYy“y“rYwyVrY“VrAy“Aryrmrm»r»é»ed »wédwwéwbw»AHHF 40 


7 40 


No 
x 
I-| 


~ ~ ~ ~ ~ ~ ~ ~ ~ ~ a/N 


MD) AN} Om] ol] ony On] BY] BY] GQ] WY] Po 
>< | >< | >< | OK | OK | OK] OK | OK | OK] OK | OK 
Ml) AN} OD] OD) On] B] BY] OY] GQ] NM] N 


TOE WALL 


MIN. WIDTH 


END VIEW 


GENERAL NOTES: 


THE DIMENSIONS SHOWN IN THE TABLE CAN BE APPLIED 
TO BOX OR ARCH CULVERTS OF EQUIVALENT WATERWAY 
AREA. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
WEST CAPIT 


105 QL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


SRK Ss SN 
SWYINYSSSSYS YY ys 


wii, 


ott 


i ROCK LINING 
Ji FOR CULVERT OUTLET 


“SS, 
MIN. WIDTH HON Xe 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TOE WALL 


y 


END VIEW 


DATE EFFECTIVE: 10/01/1981 SHEET NO: 
(ALTERNATE METHOD) a seem 609. 70C 1 OF 1 


1” PRE-FORMED FIBER 
EXPANSION JOINT MATERIAL 
(SECTION 1057) 


BOTTOM OF BEAM 


FRONT FACE OF END BENT 
OR SEMI-DEEP ABUTMENT 


4” CONCRETE 
SLOPE PROTECTION 
(ROADWAY ITEM) 


1” PRE-FORMED FIBER EXPANSION 
JOINT MATERIAL (SECTION 1057) 
AROUND COLUMN 


ELEVATION 
(STRAIGHT SLOPE TYPE) 


RAISE EDGE 3” IN 2-0" TO 12” + 
FROM FINISHED GROUND LINE (TYP. ). 


LIMIT OF SLOPE PROTECTION (3) 


1" PRE-FORMED FIBER 
EXPANSION JOINT MATERIAL 
(SECTION 1057) 


SEE BRIDGE PLANS FOR TYPE OF CURB 


SEE BRIDGE PLANS FOR 
SLOPE (NORMAL TO BENT) 
(ROADWAY ITEM) 
4” CONCRETE 


FINISHED GROUND SLOPE PROTECTION 
LINE (ROADWAY ITEM) 


ELEVATION 
(USE ON STRUCTURES WITHOUT 
PASSIVE PRESSURE BERM) 


BOTTOM 
OF BEAM 


DETAIL A 
A -— SEE BRIDGE PLANS 


B -—- BERM SHALL BE CONSTRUCTED TO ELEVATION SHOWN ON PLANS 
WITH A MINIMUM OF 440” BELOW BOTTOM OF SUPERSTRUCTURE. 


C - DIMENSION OF BERM (SEE BRIDGE PLANS). 


SLOPE 4” PER FOOT MINIMUM. 

PROTECTION SHALL BE PLACED IN CONTINUOUS PANELS 
FROM TOE OF THE SLOPE TO THE TOP OF THE SLOPE. 
SLOPE PROTECTION SHALL FOLLOW THE CONTOUR OF 
THE FINAL ROADWAY FILL. 


220" 70 


ONE LAYER 
OF 50 POUND 
ROOF ING FELT 


8” JOINT 
FILLER 
(TYP. ) 


LIMIT OF SLOPE 
PROTECTION (TO 
BE SPECIFIED 
ON PLANS) 


oO” MIN. 
CTYPs)) C2) 


‘ 


4 
T OF CURB 


J 
oO 
oO 
EE 
= 
=) 
oO 


LIMIT OF SLOPE PROTECTION (3) 
SQUARE 


LIMIT OF SLOPE 
PROTECTION (TO BE 
SPECIFIED ON PLANS) 


PART PLAN 


LIMIT OF SLOPE PROTECTION 
SKEWED 


FROM FINISHED 
GROUND LINE (TYP. ). 


SEE BRIDGE PLANS 1” PRE-FORMED FIBER 
FOR TYPE OF CURB EXPANSION JOINT MATERIAL 
(SECTION 1057) 


PASSIVE 
PRESSURE BERM 


BOTTOM 
OF BEAM 


ONCRETE 
E PROTECTION 
DWAY ITEM) 


ELEVATION 


(USE ON STRUCTURES WITH 
PASSIVE PRESSURE BERM) 


PASSIVE 
PRESSURE WALL 


SHED GROUND 


RAISE EDGE 3” IN 


12” + 


SLOPE 
PROTECTION 


LIMIT OF SLOPE FOOTING 


PROTECTION 
12" 


DETAIL A 


NOTE: 

IF SLOPE PROTECTION FOOTING FALLS ON OR 
AROUND OTHER FOOTINGS. ONE LAYER OF 50# 
ROOFING FELT SHALLBE PLACED BETWEEN 
CONTACT SURFACES OF FOOTINGS. 


GENERAL NOTES: 


SLOPE PROTECTION SHALL BE MADE CONTINUOUS BETWEEN 
STRUCTURES WHEN MEDIAN IS 60’ OR LESS. 


CONCRETE SLOPE PROTECTION SHALL BE FORMED AROUND 
ANY UNDISTURBED ROCK THAT IS PERMITTED TO REMAIN 
WITHIN THE SLOPE PROTECTION AREA. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


2 8e CONCRETE SLOPE 
. eel PROTECTION 


SHEET NO. 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2015 
5/29/2015 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ATTENUATOR LAYOUT: 


ALL SAND FILLED ATTENUATORS SHOULD 
MEET MANUFACTURER’S RECOMMENDATIONS 
FOR THE ARRAY AND SAND WEIGHT. 


18" X 18” TYPE I 
OBJECT MARKER WITH 
MoDOT FLUORESCENT 
ORANGE SHEETING 


TYPE I OBJECT MARKER PLACEMENT 
FOR TEMPORARY INSTALLATIONS 


18” X 18” TYPE 3 OBJECT 
MARKER WITH MoDOT 
TYPE 3 YELLOW SHEETING 


TRAFFIC PASSING 
TO BOTH LEFT AND RIGHT 


LOCATION 
OF OBJECT 
MARKER 


18” X 18” TYPE 3 OBJECT 
MARKER WITH MoDOT 
TYPE 3 YELLOW SHEETING 


TRAFFIC. PASSING. TO (LEFT 
FLIP FOR TRAFFIC TO.RIGHT 


GENERAL NOTES: 


TYPE 3 OBJECT MARKER PLACEMENT OBJECT MARKERS SHALL BE CENTERED VERTICALLY OR PLACED 
FOR PERMANENT INSTALLATIONS AS DIRECTED BY THE ENGINEER. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 

JEFFERSON CITY, MO 65102 

1-888-ASK-MODOT (1-888-275-6636) 


| 
OF Miso 
&, 


ae 
° a,” 
ot 


55 © | IMPACT ATTENUATORS 


< 
SONAL ow 
| 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY, 


DATE EFFECTIVE: 10/01/2018 612.20E SHEET NO. 
DATE PREPARED: _ 7/31/2018 ° 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONSTRUCT €) JOINT(S) SPACED AT 15’ #5’ IF REPAIR CONSTRUCT €7) JOINT(S) IF REPAIR LENGTH IS GREATER 
LENGTH IS GREATER THAN OR EQUAL TO 30°. JOINTS THAN OR EQUAL TO 30’. JOINTS SHALL BE CONSTRUCTED 
SHALL BE AS EQUALLY SPACED AS POSSIBLE. AT LOCATIONS OF EXISTING TRANSVERSE JOINTS OR CRACKS 


IN ADJACENT PAVEMENT AND EQUALLLY SPACED AS MUCH 


CeReTTeeNeL eet) Ae ath ae OF REPAIR IS AS POSSIBLE. THE PREFERRED JOINT SPACING IS 15/45’ 
JOINT EXISTING CONTRACTION BUT MAY BE A MAXIMUM OF 25 


JOINT OR STABLE CRACK 


INSTALL ©) JOINT IF 
LENGTH OF REPAIR IS 
GREATER THAN OR EQUAL TO 30‘ 


qa 
CTYP 


SPACED 
OCs 


VARIABLE 


EDGE OF 
TRAVELED WAY 


{2% 
(TYP. 


SPACED 


Osc. 


ONE LANE 335” RADIUS 
WEEP HOLE 


2 5 DOWELS 


6 / 


= 


EXISTING SAW FULL 
TWO OR MORE LANES RESURFAC DEPTH nae ASD EXISTING 1” (+) 


SAW CUT BASKET RESURFACING 


DOWEL AND BASKET NYLON OR PLASTIC 
) MATERIAL 6” MINIMUM 


THICKNESS 
ee SAW FULL DEPTH LLED HOLE — 


£ / SEE DETAIL C XY OR POLYESTER DETAIL B 


SAW FULL DEPTH DRILLED HOLE-EPOXY a a THIN CIRCULAR DISK 
are ae en eee SECTION A-A ALTERNATE 


FILLED VOIDS WITH ASPHALT OVERLAY 


SAW CUT 


SECTION A-A 


THIN CIRCULAR Th RSCULAS GENERAL NOTES: 


DISK, SEE DISK, SEE 
DETAIL B DETAIL B ALL SAW CUTS SHALL BE MADE WITH A DIAMOND SAW EXCEPT 


THE CENTER RELIEF CUT. 
OTH E OATED ELS SHALL BE USED IN AL 
L i AIR TRANSVERSE JOINTS. kB FOR DETAILS OF TYPE €)s (L) AND(L) JOINTS. SEE 


| g: STANDARD PLAN 502.05. 
DRILLED HOLE A ERIAL (EPOXY OR POLYESTER) SHAL DRILLED HOLE 


DIA.= 14" zs : ‘ : DIA.= 14" 
eee i ae ee : MISSOURI HIGHWAYS AND TRANSPORTATION 
” = - - ; i T COMMISSION 
1" DOWEL 1" DOWEL 


BAR eC ere saa Ne iegey BAR JEFFERSON CITY. MO 65102 
10 E MATERIAL IN BACK OF TH ateeeneee PEs MON 

FO F AROUND THE BAR. EPOXY OR 1-888-ASK-MODOT (1-888-275-6636) 

POLYESTER 

XPOSE WEL SHALL BE C D WITH A THI FILLED VOIDS 

IFO RAPHITE GREASE. OWEL BASKET 

SSEM BE CONSTRUCTED ACCORDANCE KOESTNER = 

ITH 502.10. INL OF GRAPHITE NUMBER J PAVEMENT REPAIR 

REASE L BAR BASKET SU ER MAY PROVI DETAIL C a 

OMPLETED UNITS PRE-DIPPE AN APPROVE “Sonn, & FULL DEPTH 


ONDB 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


5. REPAI I ae) LANE AT A TIME. ELECTRONICALLY 


EPOXY OR 
POLYESTER 
FILLED VOIDS 


MID SLAB 
EXISTING 
CONCRETE 


(SLAB THICKNESS ) 


DETAIL A 


SHEET NO. 


NON-REINFORCED AND REINFORCED PORTLAND CEMENT CONCRETE ee ines | 613¢O0OT | 4 of 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SHOULDER 


REMOVE ALL CONCRETE, TO LIMITS SHOWN, TO MAX. OF 4% 


JOINT E PAVEMENT DEPTH OR TOP OF DOWELS BY MILLING. 


SPALLING 


ACE COMPRESSIBLE INSERT IN JOINT OR CRACK. INSERT 
ALL BE THICKNESS OF JOINT OR CRACK WIDTH. BUT 
T LESS THAN 4”. 


SURFACE 
DEF FECT: 


HIP VERTICAL REPAI DGES AT APPROXIMATE 1:1 SLOPE. 


D 
L 


ACE ¢” MIN. COMPR IBLE INSERT ADJACENT TO 
NGITUDINAL LANE O HOULDER JOINT. 


POSED SURFACE SHALL BE CLEANED BY SANDBLASTING OR 
OTBLASTING. 


¢ ve” 


POSED SURFACE OF DOWEL BARS SHALL BE COATED WITH 
APPROVED BONDBREAKER. 


CLG TE COTS 


orden 


TRANSVERSE 


JOINT (TYP. ) 
CRACK I 


SPALLING 
-MID PANEL CRACK 7 CORNER 
DETERIORATION SPALLING 


SHOULDER 


PLAN VIEW 


COMPRESSIBLE COMPRESSI 
INSERT INSERT 


SECTION A-A SECTION B-B SECTION C-C 


SHOULDER OR 


ADJOINING LANE MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| |] Ns PAVEMENT REPAIR 


AREA TO BE REMOVED NUMBER 


COMPRESSIBLE a. ee < PARTIAL DEPTH 


EXISTING INSERT Bop eX 
eae ea icy nce ONAL CLASS A 


J 0 I NT ( TYP . ) THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


SECTION D-D SECTION E-E — — 


DATE EFFECTIVE: 01/01/2020 
DATE PREPARED: 10/17/2019 613.00T 2? OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TRANSVERSE 
JOINT 


SHOULDER : SHOULDER 


TRANSVERSE 
JOINT DIRECTIO 


OF TRAFFIC 


CROSS STITCHING PLAN GENERAL NOTES: 


AT EACH REPAIR LOCATION, HOLES SHALL BE DRILLED AT 
35° ANGLES TO THE PAVEMENT SURFACE. PERPENDICULAR TO 
THE CRACK. THE DRILL BIT DIAMETER SHALL NOT EXCEED 
14", 


DR ING SHALL ALTERNATE BACK AND FORTH ON EITHER 
S OF THE LONGITUDINAL JOINT FROM HOLE TO HOLE. 


E LES -§ L NOT PENET H HE SLA 


LES SHALL BE CLEANED RIS AN 
XY OR LYESTER B D 
E MAT AL REQUIREMEN | 
JECT OR POURED INT » A 
SHAL E INSERTED IN H 


D 
ATER IS EVENLY DI 
S 


TRUDI FROM THE SURF # iE 
BE IN TED FAR ENQUG 
HOWN THE PROFILE DE 


T URFACE SHALL HAVE ALL EXCESS E 
HAVE A FLUSH FI H. 
#6 EPOXY REBAR GENERAL NOTES: 


ae oe. MISSOURI HIGHWAYS AND TRANSPORTATION 


%* SEE TABLE OT COMMISSION 


TT hs Tiomessm Peps ]o[n[al serrensole MGT Stes 
Pp forstance To Hove im) [st] ef [74 | es | 08 | 1-ssocask DT 19808°215-680) 
KOESTNER 


SECTION A-A NUMBER ag PAVEMENT REPAIR 


B, PE-30042 & 
A ene SS 


Boy, & CROSS STITCHING 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01/01/2020 613.00T SHEET NO. 
DATE PREPARED: _10/17/2019_ 7 3 OF 4 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SHOULDER 


LONGITUDINAL JOINT 


DIAMETER DOWEL BAR X 18” LENGTH. 
TRANSVERSE 
CRACK L BAR SLOTS SHALL BE PARALLEL TO ROADWAY. 


OF COMPRESSIBL SERT SHALL BE FLUSH WITH 
DETAIL A ENT SURFACE. 
PERIMETER I OT SHALL BE SEALED WITH 


LONGITUDINAL CONE. 


JOINT 


RESSIBL 


E INSE HALL BE PLACED AT MIDDLE 
F DOWEL BAR. 


DOWEL BAR 


TRANSVERSE RETROFIT 
JOINT (TYP. ) (TYP. ) 


EXISTING CONCRETE PAVEMENT 


CONCRETE PAVEMENT 


LONGITUDINAL JOINT 


LONGITUDINAL JOINT LONGITUDINAL JOINT M+ 


PLAN VIEW 


a” (MIN. ) TRANSVERSE 
COMPRESSIBLE CRACK | 
INSERT DOWEL BAR | 
EXPANSION |} —______ 
CAP (TYP. ) 


SHOULDER 
DEPTH 
VARIES 


al 
l 


———¢ DOWEL BAR RETROFIT (TYP. ) 


PAVEMENT 


BAR CHAIR 
(TYP. ) 


SECTION A-A 


LENGTH NEEDED FOR 
DOWEL BAR PLACEMENT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


EXISTING 105 WEST CAPITOL 
PAVEMENT JEFFERSON CITY» MO 65102 
SURFACE 1-888-ASK—MODOT (1-888-275-6636 ) 


ae CENTER DETAIL A SaNeeere 


PAVEMENT CONCRETE PATCH 


SURFACE ee MATERIAL 


MATERIAL 


172 OF CONCRETE 
PAVEMENT DEPTH 


ae PAVEMENT REPAIR 


NUMBER 
SB,  PE-30082 & 
A See SS 


SAW BLADE ; i Aare a oor eee ese Ae Cae Sy. DOWEL BAR RETROFIT 


RADIUS VARIES 
DEPENDING ON 


DEPTH 
VARIES 


PAVEMENT 


aye BAR CHAIR 


ee (TYP. ) CHAIR TO REST € DOWEL BAR SIGNED SEALED AND. DATED 
PARALLEL TO SHEET WO 


SECTION B-B SURF ACE SECTION C= DATE EFFECTIVE: 01/01/2020 613.00T ee 


DATE PREPARED: 10/17/2019 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WIDTH OF OPENING 


e 


ALL CORNERS 


4” x 34" END BAR 


ALL HOLES 
2” xX 1” SLOT 


PLAN 
BEARING PLATE 


WIDTH OF GRATE = WIDTH OF OPENING LESS 4” 
SEE TABLE FOR VARIABLE DIMENSIONS 


SECTION C-C 
GRATE 


Lu 


2 


LENGTH OF OPENING + 3 


LENGTH OF OPENING + 7” 


END VIEW 


j 


ASSESS 


WEIGHT AND DIMENSIONS DATA 


OPENING WEIGHT G BARS 


DIMENSIONS 


WIDTH | LENGTH | (1) LENGTH |NUMBER 


LBS. 


3" 
4 


\wo 


ala}? 


%* FULL DEPTH OF BAR 
SAME FOR ALL BARS 


LENGTH OF OPENING + 5 


OF BEARING BAR 


BEARING BARS LENGTH OF OPENING 


uty 
IF J NIF | Slaw 


mae 
oy 


(1) THE WEIGHT OF THE GRATE AND BEARING PLATE INCLUDES THE BOLTS, NUTS, 
AND WASHERS AND SHALL BE AS SHOWN WITH A TOLERANCE QF 5 PERCENT. 


BEARING BAR 
3” LUG 


SECTION A-A 


35” X 35” X 4” ANGLE 
». HEX NUTS 


SECTION B-B 


(366) 3” DIA. ASTM F1554, GRADE 36 ANCHOR BOLTS. 


OTHER ALTERNATE SHAPES ARE ALLOWED, 
UPON APPROVAL, PROVIDED 4 LINEAR 
NA INCHES WELD IS MAINTAINED SYMETRICALLY 
CN NANNANY AROUND THE PLATE AND THE NOMINAL 

oe DIMENSIONS OF THE PLATE AND SLOT ARE 
MAINTAINED. 


Y 


AJ 


5 Conk 
Bis 


DETAIL A 


OTES: 


LTS ARE CUT IN THE FIELD, THREADS MUST BE 
OQ PERMIT THE FINAL NUT TO RUN FREELY ON 
LT. 


DING REQUIREMENTS SHOWN ON THIS DRAWING 
PAINTED GRATES AND BEARING PLATES. IF 
ZED, ALL TIGHTLY CONTACTING SURFACES SHALL 
LETELY SEALED. ON ALL SIDES BY WELDING, 

O GALVANIZING. 
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oon 
TRAMS D. 
KOESTNER 


NuuBen GRATES AND 
BEARING PLATES 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 10/01/2021 614 10U SHEET NO. 
DATE PREPARED:  _7/13/2021_ ° 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOMINAL 
DIMENSIONS AND WEIGHTS 


NUMBER OF 


OPENING WEIGHT] ANCHOR | STAINLESS 
WIDTH | LENGTH (LB.) | BOLTS |STEEL BOLTS 


2'-0" -0" 200 4 4 


4'-0" -0” 348 8 8 


NOTE: TWO 2’ X 2’ GRATES MAY BE USED 
LIEU OF SINGLE 4’ X 2’ GRATES. 


4 = oe Xx Cas Y ZZ) 
STAINLESS STEEL LZ 


HEX-HEAD BOLTS 
AND LOCK WASHERS 


STAL UCTIONS: 


ILL 
ULL 
STAL : WITHOUT WASHERS BEFORE 
NCR 0 $”+ BOLT EXTENSION INTO 
NCR L . LUBRICATE EXPOSED 

THREA 


TER DENS SUFFICIENTLY, FINAL 
STAL L REMOVE AND REINSTALL 3” 
DIA. WASHERS THROUGH GRATE AND 
FRAME. > DIA. BOLTS TO 35-40 FT. LB. 
APPLY THREA ESIVE TO ALL 3” DIA. STAINLESS 
STEEL BOLTS. 


4 - 4" DIA. 
ANCHOR BOLTS 


GENERAL NOTES: 


GRATES TQ BE CONSTRUCTED OF CAST GRAY IRON AND MEET 
REQUIREMENTS OF AASHTO M 306. MINOR VARIATIONS IN 

SECTION A-A VANE SHAPE TO MEET MANUFACTURER'S STANDARD PRACTICE 
ARE PERMITTED. 


MINIMUM CLEAR OPEN AREA: 2.10 SQUARE FEET. 
33” TYP. 
(3) 3” DIA. ASTM F1554, GRADE 36 ANCHOR MISSOURI HIGHWAYS AND TRANSPORTATION 
BOLTS, NUTS, AND WASHERS SHALL BE OT COMMISSION 
IZED IN ACCORDANCE WITH AASHTO M 

ASTM A153). CLASS C OR SHALL BE Woeecbsen cir UNG bores 
ANICALLY GALVANIZED. F 1-888-ASK-MODOT (1-888-275-6636 ) 
ANICALLY GALVANIZED, THE COATING 
kK 

I 


E 
ESS, ADHERENCE AND ALITY 
REMENTS SHALL BE IN CORDANCE 
3 
L 


a” (TYP, i : AASHTO M 232 (ASTM A153), CLASS C. eee 
eek a GED SPELTER COATING SHALL BE NUMBER CURVED VANE GRATE 


TRED IN ACCORDANCE WITH SEC 1081. PE-30042 
% . AND FRAME 


24" > DIA. OR 
BOLT (TYP. ) (+) SIGNED, SEALED’ AND DATED 


SECT I ON B-B ELECTRONICALLY. 
SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 61 4 ° 1 1 D 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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USE 


1 


COMMISSION 
SHEET NO. 


105 WEST CAPITOL 


JEFFERSON CITY.» 


QUIRED TO 
1-888-ASK-MODOT (1-888-275-6636) 


R SHALL 


D. 


D TO EITHER 
MISSOURI HIGHWAYS AND TRANSPORTATION 


NT UND 


TS 


CLASS 35 


USE MANHOLE 


APPROXIMATE WEIGHT OF 
APPROX I MAT 


TO 9” OR 


APPROX IMATE 
NT THICKNESS. 
RAME AND COV 


8 
LOCK BLOCKS AND BO 


1B. 
AND COV 
FURNISH 


290 LBS.. 


IS 9” OR 10”, 
NT MOVEM 


S 
(F ) 


I 


EQUAL 
M 


MANHOLE 
FRAMES AND COVERS 


CLASS 35 CASTING. 


570 LBS. 


PAV 
FRAM 
ADJUSTING RINGS R 


SS. 


ae 
PREV 


ADJUSTING RINGS COMBINED 


Rs 


(F ) 


10” HEIGHT 


AND COVER: 


S WITH 


540 LBS. 
3 


MENT TO 


FRAME AND COVER WILL BE ACCEPT 


USE A LOCK TYP 


AND COV 

OR MANHOLE 
RO 

8/21/2009 


SIGN TOP SHALL B 
03/01/1996 


TO TYPE 1A OR TYPE 


RAM 
FRAM 
D TO MATCH TH 


Ds 


NUMBE 
NT THICKN 


ATER THAN 10” 


npM 
WITH MANHOLE 


SHALL 


BID 
D D 


(PAVEMENT THICKNESS ) 
(PAVEMENT THICKNESS} 


M 


ADJUSTING RINGS SHALL BE SECUR 


NOTES 
FRAME WITH 
GR 


BE US 
TH 


1A 
wpe 
1B 
“pu 
PRIC 
INCLUD 
FRAME OR PAV 
ELECTRONICALLY. 


RAL 
MATCH PAV 


N SPECIFI 
WITH A MINIMUM O 


N 
FRAME WITH 9” HEIGHT 


FRAME AND COVER: 


N 
MANHOL 


IGHT OF FRAM 
IGHT O 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
DATE EFFECTIVE: 
DATE PREPARED: 


N 
R 


TYPE 1C MANHOL 


AN ALTERNAT 
FIC 
A CHECKER 


G 
TYP 
WH 
TYP 
WH 
W 

F 
WH 
MANHOL 
THE 
TRA 


KL RRQRRR 
RRQ RR 


ss stetesesesetetetersisssisisisss$st 
OOOOOOO 
Ss setetesssetetetetesesesetets 
esteatatnoeeeetesessie 
as estetetete 


SECTION J-d 
ELEVATION 


SECTION I-I 


APPROXIMATE WEIGHT OF 
FRAME AND COVER 160 LBS. 


ELEVATION 


RRO RRO RRR 
‘stetatatotetateneteteres 
RRR ORR 


SECTION H-H 


SECTION G-G 


APPROXIMATE WEIGHT OF 
FRAME AND COVER 115 LBS. 


ELEVATION 


SECTION E-E 
SECTION F-F 


WY 
fan) 
= 
oO 
ike) 
N 
jam 
Lu 
> 
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APPROXIMATE WEIGHT OF 


TYPE 1C 


APPROXIMATE WEIGHT OF 


SECTION D-D 
ELEVATION 


SECTION C-C 
FRAME AND COVER 290 LBS. 


SECTION A-A 
FRAME AND COVER 

1A 540 LBS. 
TYPE-118-500 (LBS: 


TYPE 


Sy 


APPROXIMATE WEIGHT OF 


SECTION B-B 
ELEVATION 
TYPE 1A AND 1B 


SECTION A-A 


SECTION B-B 
. MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
RSON CITY. MO 65102 


ADJUSTING RING 
JEFFE 
1-888-ASK-MODOT (1-888-275-6636) 


—— A 


ELEVATION FRAME APPROXIMATE WEI]GHT OF 
FRAME AND COVER 150 LBS. 


ADJUSTING RING INSTALLATION ALTERNATE 5 

SOLID OR ADJUSTABLE TA TYPE 4 COVER ONGALY 
= ne DATE EFFECTIVE: 03/01/1996 SHEET NO- 
DATE PREPARED: 8/21/2009 614.30 | 2 OF 2 


Le 


MANHOLE 
FRAMES AND COVERS 


RE 


Sow 


SIGN SIGN 
TYPE SUPPORT SUBSTRATE 


RIGID 5? 
7! 
7 e 


TYPE 1 
PORTABLE 


TYRE 2 
PORTABLE 


PERFORATED SQUARE STEEL TUBE 
U-CHANNEL 
wOOD 


SKID 
FOLD-UP STAND 


EASEL 

FOLD-UP STAND 

SELF-DRIVING POST 

TYPE IIIT MOVABLE BARRICADE 
SKID 


FLEXIBLE 
RIGID 


TABLE A 
WORK ZONE SIGN MOUNTING REQUIREMENTS 


USAGE LIMITATIONS 


MINIMUM MOUNTING 
HEIGHT(3) 


RURAL UNDIVIDED HIGHWAYS 
RURAL DIVIDED HIGHWAYS 
URBAN HIGHWAYS 


RURAL UNDIVIDED HIGHWAYS 
RURAL DIVIDED HIGHWAYS 
URBAN HIGHWAYS 


NONE 


PERMITTED ONLY WHE 
MOUNTING IS NOT FE 


RE POST 
ASIBLE. 


STALLAT ION 

RE SIGNS 
OBJECTS 
DEVICES, 

IER» VEGETA— 

LED ON MULTI-— 


OSTS SHAL 
VE 

LI 
ST 
GA 
UIR 


PLY WIT 
CHRP 35 
D ADJACE 
IDED AM 
EET, MEA 
F TH 
RAVE 


MroairaPrawn 


n=< UWI 


Y BRACING AND 
THE SIGN EXCEPT 
GHT ATTACHMENT. 
ALLATION DETAILS 
LVANIZATION OF 
ED. 


H CRAS 
O TEST 


TEST 
LEVEL 3 
T TO OR WITHIN 
INIMUM LATERAL 
SURED HORIZONT-— 
E SIGN TO THE 
LED WAY, IS 


H CRASH TEST 

O TEST LEVEL 3 
T TQ OR WITHIN 
UM LATERAL 
SURED HORIZONT— 
E SIGN TO THE 


MEASURED FROM THE BOTTOM OF THE SIGN TO THE NEAR 


EDGE OF THE PAVEMENT. 


MOUNTING HEIGHTS FOR REGULATORY AND GUIDE SIGNS 


SHALL BE AS SPECIFIED FOR POST—MOUNTED 
SIGNS MOUNTED ON TYPE III BARRICADES, 

SIGN, 
MAY BE LEFT 
DEVIATIONS AS APPROVED BY THE ENGINEER. 


SIGNS. 


GORE EXIT 
AND SIGNS FOR CROSWALK/SIDEWALKCLOSURES 
IN PLACE FOR MORE THAN 3 DAYS. 


DE 
D. 


TIES OR 
CILITIES WITH 
E DIRECTION, 
LL BE AS 

UNTED SIGNS. 


RURAL UNDIVIDED HIGHWAYS L ERE LONGITUDINAL 
RURAL DIVIDED HIGHWAYS qT. 
URBAN HIGHWAYS 


IGNAT RAVELED WAY, 


CONCRETE TRAFFIC BARRIER 
GUARDRAIL 


FLEXIBLE 
RIGID 


SYSTEMS SHALL PROVIDE POSITIVE CON- 
NECTION TO THE BARRIER AND MINIMIZE 
POTENTIAL FOR VEHICLE SNAGGING. 


BARRIER 


PAVEMENT MARKING EQUIPMENT 
PILOT CAR 
PROTECTIVE VEHICLE 


PERMITTED ONLY I 


L PILOT CAR OR 
MOVING OPERATIONS. 


FLEXIBLE 


VEHICLE RIGID 


GENERAL NOTES: 


ONGITUDINAL SPACING OF SIGNS SHOWN IN TH 
REFERRED MINIMUMS, BUT MAY BE ADJUSTED T 
XISTING FIELD CONDITIONS WITH APPROVAL F 
GINEER. 


PLANS ARE 
MEET 
OM THE 


(1) 


IGNS SHALL NOT BE MOUNTED IN OR ON CHANNELIZERS. 


| 


LL POSTS AND SIGNS SHALL BE 
A PLUMB POSITION. 


INSTALLED AND MAINTAINED 


CONSTRUCTION SIGNS SHALL NOT BE LOCATED ON SIDEWALKS, 
BICYCLE LANES, OR AREAS DESIGNATED FOR PEDESTRIAN OR 
BICYCLE TRAFFIC. 


EDGE OF SHOULDER 
SEE TABLE A 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
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SEE TABLE A 


<e 
& 


| 
OF M, 


TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


TEMPORARY 
TRAFFIC CONTROL DEVICES 


SIGN MOUNTING REQUIREMENTS 


EDGE OF TRAVELED WAY WHERE THERE 
NO PAVED OR STABILIZED SHOULDER. 
ONE-FOOT LESS THAN MOUNTING HEIGHT 
NOTED IN TABLE A. 


IS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


HEIGHT AND LATERAL LOCATIONS FOR 
POST AND PORTABLE SIGN MOUNTING 


SHEET NO. 


1° OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2022 
7/20/2022 


616.10AZ 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


POST TYPE 


SIGN AREA 
USE OF SPLICE IS OPTIONAL. (SQ.FT. ) PET STEEL TUBING 


SPLICE OVERLAP SHALL BE POSITION ENTIRELY BETWEEN GROUND LINE AND 
18” ABOVE GROUND LINE. 


* IF A PLAQUE IS USED, NETTHER THE SIGN NOR 
PLAQUE SHALL BE POSITIONED WITHIN THE SPLICE OVERLAP AREA. 


ONLY ONE SPLICE WILL BE ALLOWED PER POST. 


FOUR 2” GALVANIZED 

ASTM A 449 BOLTS, NUTS 

AND WASHERS. MAY BE INSTALLED 
IN EITHER DIRECTION 


4 FEET IN WIDTH, EXCEPT DIAMOND 
IRE TWO POSTS. 


SPLICE OVERLAP 


DETAIL 


THE SIGN POST MAY BE ATTACHED TO THE ANCHOR WITH 
A CORNER BOLT OR STRAIGHT BOLT PER MANUFACTURER’ S 
SPECIFICATION. 


GENERAL NOTES: 


4" 4” wOOD POST — NO SLOTS OR HOLES REQUIRED 


SIGNPOST LL POSTS SHALL BE EMBEDDED A MINIMUM OF 3 FEET. 


4” X 6” WOOD POST — 13" X $” SLOT ON 6” SIDE OR 
13” DIA. HOLE ON 6” SIDE IGN INSTALLATION DETAILS SHOWN SHALL APPLY TO 


LL POSTS IN A MULTI-POST INSTALLATION. 


6” X 6” wood POST - 2” xX 4” SLOT OR 2” DIA. HOLE CORNER BOLT 
PRERINE LINE T THE ENGINEERS DISCRETION A FLUORESCENT PAINT 


SLOT ACROSS NEUTRAL AXIS FORMED BY SUCCESSIVE - HALL BE APPLIED HEAVILY TO BOTH SIDES OF U-CHANNEL 
DRILLING WITH $” BIT. a OS OST STUB FOR A LENGTH OF AT LEAST 6 INCHES BELOW 
HE TOP OF THE STUB. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
Ba ETS GAS MENS OT COMMISSION 


MOUNT SIGN 105 WEST CAPITOL 


ON THIS FACE ‘ JEFFERSON CITY, MO 65102 
OF Post é THE ANCHOR SHALL BE SIZED AS PER 1-888—-ASK—MODOT (1-888-275-6636) 


ANUF ACTURER’S RECOMMENDATIONS 
Z ie TO ACCEPT THE POST SIZE 

GROUND ; SPECIFICIED. THE SIGN ASSEMBLY y 

SHALL BE MAINTAINED IN A PLUMB PAWS D. 

SHALL BE —° ialee TEMPORARY 

? NUMBER 


ZI. 3 Pes & TRAFFIC CONTROL DEVICES 
XS RLY Bsoyy POST INSTALLATION DETAILS 


Beg ole 
THIS SHEET HAS BEEN 


PERFORATED SQUARE STEEL eimai 


WOOD POST DETAIL TUBE POST DETAIL DATE EFFECTIVE: tosor/eo2e 616.10AZ ie 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEQUENTIAL FLASHING WARNING LIGHT 
(PAID SEPARATELY ) 


KI 


QR RRR 
SRO 


OOOO Oa 
RONG 
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<axoseneees 
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oS 
OS 
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SS 


xX 


TYPE IV 
WHITE AND ORANGE 


TYPE IV 
ORANGE 


TYPE IV 


PRT RIS RI RI RI RR RI I EI 


DIRECTI 


VERTICAL DIMENSIONS 
OF HANDLING. 


DIRECTION INDICATOR 
UNLESS SHOWN ON THE 


THE PANELS SHALL BE 


CAPABLE OF REMAINING UPRIGHT AND ENTIRELY FREE STA 


ON INDICATOR BARRICADE 


DO NOT 


BARRICADES SHALL NOT BE USED I 
PLANS. 

SECURELY ATTACHED TQ A SUPPORT THAT 
DING. 


INCLUDE PROJECTIONS DESIGNED FOR EASE 


SHIFTING TAPERS 


IS PORTABLE, 


MAXIMUM WETGHT OF SIGN SHALL 


+ 
D 
5. 
W 


M 
+ 


SHEET ING 


E SIGN AN 
VICES. 7 
GN WITH 7 


ERE MARKI 
DOT TYPE 
HELP DEL 


a 


PYM OYOY YY YY DY YY SOO 


ADVANCE WARNING RAIL SYSTEM 


RAIL SYSTEM MAY 
OQ 10 FEET SEPARA 
IS NOT PROVIDED 


ORANGE SHEETING 
EATE THE DEVICE. 


RAIL SYSTEM SHAL 


OT EXCEED 25 LBS. 


NTED AS TWO SEPARATE CRASHWORTHY 


LOCATED DIRECTLY 
THE TWO DEVICES. 


E BACKSIDE, 


STRIPS OF 3” 


WIDE 


IN FRONT OF THE 


APPLIED TO THE ENDS OF EACH RAIL 


x 
> 
ee 


FLUORESCENT 4 WHITE AND ORA 
SEC 1042.2.7.4. 
reese exe xXx 


ae, 


Wee 


a 


X BOT a 
araretetet 


Yee 
SKY 


SX 


eee, 


x 


| 
LOX 


&. 
x 
2S 


a 

A eeeeicece. 
SKS 
SOOKE KK 


SK 
SRY 


CONES SHALL 


SHAPE UPON 


TRIM—-L INE ORMAL WOR 
CHANNEL IZERS 


WHITE, ORANGE, AND FLUORESCENT ORANGE REFLECTIVE SHEETING 
SHALL BE IN ACCORDANCE WITH SEC 1042.2.7.3. 


DRUM-L IKE 


DAYLIGHT H 


STRIPES ON TRIM-LINE CHANNELIZERS SHAL 


STRIPES ON DRUM-LIKE CHANNELIZERS SHA 


GE REFLECTIVE §S 


CONES SHALL 


G SHALL BE 


Sears 


Sew. 
Ce 
SoS 


TYPE IV 
.| ORANGE 


xs 


MAINTAIN THEIR 
EXPOSURE TO 
CONDITIONS. 


BE USED DURING 
QURS ONLY. 


TQ A SUPPORT THAT 


TS PORT 


REMAINING UPRIGHT AND ENT 


IN ACCORDANCE WITH 


4 
> 
PORTO ROI 
VERTICAL PANEL 
VERTICAL PANELS SHALL BE SECURELY ATTACHED 


TABLE. 


FIRELY FREE STANDING. 


CAPABLE OF 


ERAL NOTES: 


TEs 


LAST F 
UFACTU 
PL 


ORANGE» 
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OR TRA 
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AND FLU 
BE IN A 
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CE WITH S 


DEVICES SH 
FOR FIEL 


EFLECTIVE 
EC 1042.2.7. 


ALL CONFORM TO 
CONDITIONS 


om 


n1< UM 


FLICT WITH 


HING WA 
SEG 10 


LIGHTS §$ L BE 


F THE E Rs THE TRACTOR MAY, 
L COST, RUM-L HANNELIZERS 
-LINE C LIZERS ROVIDE 
ANNEL WITHI ACTIVITY AREA 
E D LATERAL 


RACTO 
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IZERS 


RACTO 
ELS. 1 
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TRAFFIC CONTROL DEVICES 


CHANNELIZERS AND DIRECTION 
INDICATOR BARRICADE 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


3 OF 3 
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AND 
ORANGE 


EXER KSY TAXRNS EEX 
LOO LOOKS ree yo ORR RY ESO SHEETING 
EERO sate % EERRQRG & ee LER 
EOS Sy is Ly “y “4 
LORRI . i . Ke > 
ESOOOY 4 es 4 i sor LQ QNS 
KEIO QR RE . 5 LOY 


LEEE_EE_LE 


7 LEO E TYPE 3 MOVABLE BARRICADE WILL BE 
EFLECTIVE MARKING ON TYPE 3 MPLETELY CLOSE EACH 8’ OF PAVEMENT. 
ADES SHALL BE ON BOTH SIDES RS SHALL BE INCLUDED IN THE AREA TO 
H RAIL AND DIRECT TRAFFIC . 


D ZOO Oren ro: 
N r APPROPRIATELY TO ALLOW E89 E85 ES : & 5 SEE Le WEIGHT (ROLL—UP OR PLASTIC) AND 
ES TO PASS THROUGH Lessee Cd Sed SKY SEK E MORE THAN 50 PERCENT OF THE TOP 2 


SOFT CLOSURE OF ALL THREE RAILS. 
ORANGE 


PLAN VIEW : (TYP. ) F THE ABOVE REQUIREMENTS, THEY 
SEPARATE CRASHWORTHY DEVICES AT 
R POST MOUNTED SIGNS, LOCATED IN 
FET 1. THE BARRICADE SHALL BE LOCATED 
HE SIGNS WITH 7 TO 10 FEET SEPARATING 


' E BARRICADES SHALL BE ENTIRE FREE 
¢ : : PORTABLE. MARKING SHALL ONLY APPLIED 
i ly é k 4 4 d Tm T OF EACH RAIL OR MAY BE APPLI TO BOTH 
| + = 

| 

| 

| 

I 
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THE BACK OF EACH RAIL PROVI THE 
E BACK DOES NOT CONFLICT WIT TENDED 
FIC MOVEMENT. 


GE REFLECTIVE SHEETING SHAL 
TH SEC 104.2.7.4. 


Ce CT SE eee eee eee 


OO it 


OR PAVE OADWAYS 


Y 20- FEET O qT L — 12 FT LANES, (SHOU 
UT PAVED SHOU 


OT SH OF 20-FEET OR LESS AND WITHOUT PAVED 


5 
EF Co 
LE SHOWS STRIPES SLOPING TO DIRECT pine pane: BCE TAGES 


EXAMPLE 2 VEHICULAR MOVEMENT TOWARD THE LEFT RE BA DES EXTE TIRELY ACROSS 


EXAMPLE 3 PES SLOPE DOWNWARD HE DIRECTION 
AD USERS MUST TURN. 


\ 
¢ 


RE BOTH HT AND LEFT TURNS ARE 
PES. SLO OWNWARD IN BOTH DIRECTIONS 
OF T RICADE OR BARRICADES. 


RE NO ARE INTENDED, STRIPES 
SIT IONED LOPE RD TOWARD THE CENTER OF THE 
RRICADE O RRICA 


FE ET eee ET 
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Pesto TRAFFIC CONTROL DEVICES 
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re aT aE aE ‘ TYPE 3 MOVABLE BARRICADE 


FATT RATATAT TRA 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


TYPICAL 2 -— 12 FI (SH T ELECTRONICALLY. 


SHEET NO. 


EXAMPLE EXAMPLE 5 DATE EFFECTIVE: 10/01/2022 616. 10AZ 4 OF 9 


DATE PREPARED: 7/20/2022 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


4" WHITE PAVEMENT 


MARKING LINE (EXISTING) 


120’ 


4” WHITE PAVEMENT 
MARKING LINE 


4” SOLID YELLOW 


PAVEMENT MARKING 


TWO LANE 7 TWO WAY TRAFFIC DELINEATION PLAN 


FOR DIVIDED HIGHWAY 


IF RAISED PAVEMENT MARKERS ARE PRESENT, 
SHALL BE REMOVED OR COVERED TO THE SATISFACTION 
OF THE ENGINEER. 


TUBULAR 
DELINEATOR 


THE LENSES 


CIRCUMFERENTIAL ASTM D4956 
TYPE IV WHITE 


NOMINAL 


<| 


<xK™ 
eras 
SRY 


<| 


28” 


4” SOLID 
YELLOW 
PAVEMENT 
MARK ING 


Os 
SS 


4" SOLID YELLOW 
PAVEMENT MARKING 


SOK 
RS 
BLL 


SECTION A-A 
TUBULAR DELINEATOR DETAIL 


AN ADHESIVE, 


IN ACCORDANCE WITH THE MANUFACTURER'S RECOMMENDATIONS, 


Ls 


EXISTING 
ROADWAY 


EDGE OF PAVEMENT 
(OR SHOULDER WHERE 


APPLICABLE ) * 


SHALL BE USED TO APPLY THE TUBULAR DELINEATOR TO THE ROADWAY SURFACE. 
THE ADHESIVE SHALL PERMIT EASY REMOVAL OF THE TUBULAR DELINEATOR WITHOUT 


DAMAGE TO THE ROADWAY SURFACE. 


REFLECTIVE SHEETING APPLIED TO TUBULAR DELINEATORS SHALL BE IN ACCORDANCE 


WITH SEC 1042.2.7.5. 


EDGE OF PAVEMENT 
(QR SHOULDER WHERE 
APPLICABLE ) 


TRAILER (TYP. ) 


CHANGEABLE 
MESSAGE SIGN 


* 5 CHANNELTIZERS (INCIDENTAL) AT 20° 
INTERVALS. CHANNELIZERS MAY BE OMITTED 
WHERE THE CHANGEABLE MESSAGE SIGN IS 
LOCATED 15’ OR MORE FROM THE EDGE 
OF ANY SHOULDER (EDGE OF ROADWAY 
SHOULD THERE BE NO SHOULDER), 

BEYOND THE DITCH LINE, OR BEHIND 


A CURB OR PHYSICAL BARRIER. 


CHANNEL IZERS 


4” WIDE FLUORESCENT 
ORANGE AND BLACK 


STRIPES SHALL SLOPE 
DOWNWARD TOWARD 

THE SIDE WHICH TRAFFIC 
IS TO PASS. 


OGY YYYY; 


TYPE 3 OBJECT MARKERS 


FLUORESCENT ORANGE REFLECTIVE SHEETING SHALL BE 
IN ACCORDANCE WITH SEC 1042.2.7. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


gS 
Dy, 


< 
sony 
i 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TRAMS D. 
KOESTNER 
NUMBER 


PE-30002 
Gm Qe x 
~ 


TEMPORARY 
TRAFFIC CONTROL DEVICES 


DATE 


CHANGEABLE MESSAGE SIGN DATE 


SHEET NO. 


5 OF 3 


EFFECTIVE: 
PREPARED: 


10/01/2022 
7/20/2022 


616.10AZ 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WARNING SIGNS 


R 
DESCRIPTION N DEPICTI OW 


0 TA 
BACK |DESIGNATION , .S. D ANSPORTATION — F 


A 
TURN (SYMBOL LEFT ARROW) D PART VI BY THE 
G 


48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
60X30 
12X36 
60X30 
12X36 
18X24 
30X36 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
30X24 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
48X48 
36X36 
48X48 
48X48 
48X48 
48X48 
30X24 
48X48 
48X48 
30X24 
42 RND. 
24X24 
48X48 
24X18 
84X24 
120X60 
120X60 
30X30 
30X24 
30X24 
48X48 
48x48 
48X48 
48X48 
48X48 


) 


TURN (SYMBOL RIGHT ARROW) F FOR S DEPICT 
CURVE (SYMBOL LEFT ARROW) Bee aon re We 
CURVE (SYMBOL RIGHT ARROW) ANSPORTATION — F 
REVERSE TURN (SYMBOL LEFT ARROW) Kaean 
REVERSE TURN (SYMBOL RIGHT ARROW) ne ec ease ' 
REVERSE CURVE (SYMBOL LEFT ARROW) 
REVERSE CURVE (SYMBOL RIGHT ARROW) 
DOUBLE ARROW REVERSE CURVE (SYMBOL LEFT ARROWS) 
OUBLE ARROW REVERSE CURVE (SYMBOL RIGHT ARROWS) 
RIPLE ARROW REVERSE CURVE (SYMBOL LEFT ARROWS) 
RIPLE ARROW REVERSE CURVE (SYMBOL RIGHT ARROWS) 
ORIZONTAL ARROW (SYMBOL) 
ORIZONTAL ARROW (SYMBOL ON PERMANENT BARRICADE) 
OUBLE HEAD HORIZONTAL ARROW (SYMBOL ) 
CUBLE HEAD HORIZONTAL ARROW (SYMBOL ON PERMANENT BARRICADE) (1) 
HEV (SYMBOL ) 
HEV (SYMBOL FOR DIVIDED HIGHWAYS) 
STOP AHEAD (SYMBO 
YIELD AHEAD (SYMB 
SIGNAL AHEAD (SYM 
BE PREPARED 10 ST 
SPEED LIMIT AHEAD 
ERGE (SYMBOL FRO 
0 
B 
B 


¢ 


O;}O 


TAL FOR E 1 IS ACCEPTABLE 


ABLE REGULATORY SIGN MAY BE 
& SIGN. 


D. 903.02 SHEET 1 OF 8 


1, O}O}O}O]}O}O]}0O 
YOJSOIOJOJ;O!/O JO} 


1}O;/OJ;O OIC 


YO 20 C UOUASF NMS 
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( 
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a =) 
a ae 


n{]|7 


BDIMIDWINI DM! DIDI H/ HD] DM] DM) HD! HD) HD) MD] oy" 


O;}O 


3) Oo) OS) Se] Sep SS Sa os 


W 


©O/]O}; CO; OC}; CO; OC; O 


“I 


DIDI DI DIDI DIDI! DAI AD| DH] DIO! AD/HD) ODI], 
(2) 


n{-]|7 


YOJSOJOJOJ;O!/O IO} 


1;}O;OJ;O}O}C 
1/71) 71 


O;};O 
O;O 


ERGE (SYMBOL FR 
ERGE (ARROW SYM 
ERGE (ARROW SYM 
ROAD/BRIDGE/RAMP 
ONE LANE BRIDGE 
ARROW LANES 
DIVIDED HIGHWAY (SYMBOL ) 
DIVIDED HIGHWAY END (SYMBOL ) 
TWO WAY TRAFFIC (SYMBOL ) 

EXT XX MILES (PLAQUE ) 

UMP 
IP 
AVEMENT ENDS GENERAL NOTES: 

OFT SHOULDER 

LIPPERY WHEN WET (SYMBOL ) SIGN LAYOUTS SHALL BE IN ACCORDANCE WITH THE LATEST 


EDITION OF “STANDARD HIGHWAY SIGNS” BY THE U.S. 
RUCK CROSSING WITH FLAGS = 
RUCK ENTRANCE DEPARTMENT OF TRANSPORTATION — FHWA, UNLESS 


SPECIFIED OTHERWISE. 
RESH OIL/LOOSE GRAVEL 
OW SHOULDER SIGN DIMENSIONS SHOWN ARE MINIMUM. NO ADDITIONAL 
UNEVEN LANES PAYMENT WILL BE MADE IF CONTRACTORS USE LARGER 
NO CENTER LINE SIGNS. 
GROOVED PAVEMENT 
MOTORCYCLE (PLAQUE) 
SHOULDER DROP-OFF (SYMBOL ALL PLAQUES SHALL HAVE A BORDER. PLATES SHALL NOT 
SHOULDER DROP OFF (SYMBO HAVE A BORDER. 
SHOULDER DROP-OFF (PLAQU 


n{]|7 


CFS 


n{]|7 


YOJOJOJOJ;O/O IO} 


1;}O;/OJ;O OIC 
M1171) 71 


ol 
[e) 
oO 


O;};O 
O;};O 
1 


n{]|7 


n{]|7 


Q|O 


WO] WN] OD] om) Mm] BS] GW] Po 
[| Ty) A] A] MW] Ww] 0] ©) Ww 


F}OJO;JOJO;O};Ol|O 
YOJSOJOJOJ;O/;OIJO}\¢C 


n|/ 7} 


O;}O 
O;};O 


QO ADDITIONAL PAYMENT WILL BE MADE FOR PLATES. 


O;O}C¢ 
nV | 


O;O 


DD] ww a a aaa aa ayo 


aa 
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MISSOURI HIGHWAYS AND TRANSPORTATION 


RAILROAD CROSSING COMMISSION 
DOUBLE DOWN ARROW (SYMBO 105 WEST CAPITOL 


LOW CLEARANCE (SYMBOL ) JEFFERSON CITY, MO 65102 
LOW CLEARANCE (PLAQUE ) 1-888-ASK-MODOT (1-888-275-6636 ) 


OVERHEAD LOW CLEARANCE (FEET AND INCHES) 
LOW CLEARANCE XX FT XX I XX MILES AHEAD 


&’ 
WIDTH RESTRICTION XX FT XX _IN XX MILES AHEAD TRANS D. 
ee TEMPORARY 


ADVISORY SPEED (PLAQUE ) NUMBER 


XXX FEET (PLAQUE) ee TRAFFIC CONTROL DEVICES 
X MILE (PLAQUE) Hon © WARNING SIGNS 


ROAD/BRIDGE/RAMP WORK AHEAD THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
DETOUR AHEAD ELECTRONICALLY. 
ROAD CLOSED AHEAD SHEET NO. 
ONE LANE ROAD AHEAD DATE EFFECTIVE: 10/01/2022 


616.10AZ 
: 7/20/ 
RIGHT/CENTER/LEFT LANE CLOSED AHEAD DRE CEREPAREUS, <i CeUCAEee 6 OF 9 


n}4]7 


n/7)7 


Q |x 


FIO JOJSJOJOJOJO]OIC 
DI a | | | | ee a 


YO JOJOJOJ/OIJOlrK I{¢ 


| 
=] Wim] AIOlf{B IN |N [IN |= 


OIL DI DIWNIN JN IN IN {NH |P 
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N 


O}JO |O/;O}O |O 


W)wl]w)w)wl]w yw YD yD DH yD yD yD yD DW WW] WD WDD) DW DW] D DDO] D D/O] D DOD Dl WOW DODO DO) OD WWW) Wy DOOD) O\/D) WWW) W\ WW) WW) MW) WO) WM) W 
NIDIDILDALDAIDN IN IALAIDAID|HAI/DAIDI DI DAI HD] A) A) ALA) A) AIA), DAI DA) A) ALAA, DAL DA) A) ALA) DAD DAA) ALAA) HA ADA) AAD AIDA ALAA ALAM A ALMAIMA MAMI MAM 


OO 10 1W]W/HO [JO [OO |/O JO JO |HO 1H JO JO 1W 1H 1H }W]/WI1WO}W]/W}/O/WO/W 1M }/WM}/W]W/W!1WH |W] OO 1H} WIlW]/WO}WI/W}/W}/W]W]/W}/W}W]W1O }W}WI/WO 1H }Wl/W}/WO}/W}/W}WO}W} WO} }WO | O | O]O 


DIDI Divi pipe asaya asaya 


OJOJO;/O/OJO/O 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WARNING SIGNS 


DEPICTI RROW, BORDE 
HE ult E 


DESCRIPTION 


HO 
Plea) 


ANSPORTATION — F 


A 
D PART VI BY THE 
FOR SIGN DEPICT 
R 
A 


s} 


2 RIGHT/CENTER/ZLEFT LANES CLOSED AHEAD 
RIGHT/CENTER/LEFT LANE CLOSED 

FLAGGER (SYMBOL) WITH FLAGS 

SHOULDER WORK/SHOULDER WORK AHEAD 
RIGHT SHOULDER CLOSED 

RIGHT SHOULDER CLOSED AHEAD 
BLASTING ZONE AHEAD 
7 
= 


= 
Oo 


@|'O 


FORM TQ THE GUI 
“STANDARD HIGHWA 
ANSPORTATION — F 


Oo 


IN ACCORDANCE W 
WAY SIGNS” BY T 


O/}O 


UND OAVDVT 


S 
T F E 1 IS ACCEPTABLE 


URN OFF 2-WAY RADIO AND PHONE 
D BLASTING ZONE 
WET PAINT (ARROW PIVOTS) 


=/=/=/=/=/=/=/= 


WD) WD)WH)W)W\W)W|WD|WO|/WOrom-~« 


| OU) 0) OD) | OU) DO] | 2 yo 


DO] ||| |) a 


)/0O1 1) OO) oOo) olonom 


NIDID DID] HD/|D/D| A) oH 
WO/WlWO/WlW]W]W}]W}/wW}]w 
OCIOJOJOJOJOlO]JO}O 


AB L SIGN MAY BE 
E SIGN. 


STD. 903.02 SHEET 1 OF 8 
QO STD. 903.02 SHEET 1 OF 8 


GORE EX! 
EXIT OPE 
EXIT CLOSED 

ROAD WORK NEXT XX MILES 
END ROAD WOR 
PILOT CAR FOLLOW ME — REAR VEHICLE MOUNT SIGN 

PILOT CAR IN USE WAIT & FOLLOW — STATE ROUTE SIGN 
PILOT CAR IN USE WAIT & FOLLOW — NON-STATE ROUTE SIGN 
WORK ZONE (PLAQUE ) 

END DETOUR 
DETOUR (LEFT ARROW) 
DETOUR (RIGHT ARROW) 
STREET NAME (PLAQUE ) 
DETOUR (ARROW LEFT) 


DETOUR (ARROW RIGHT) 
s 
STOP 


YN MN FU C UOUAYF NHNEFOUD WFW 


WO] WO} WO] O} OO} O] O] O]W]/W/W]/W]W]w]w 
| DD) | | DO] A) so} |) | | | | 
OOOO OOD DID\D\D|D\w;/W\|Ww 
|) O) OO} 0) | DO) | a) | | | 


OO] OC} O] CO} O;O/O}/OJO/O/O/OJO/l]O]oO 
OJ OC} OJ] OO; O/OC/OIJOlOQsJQ/OI/JO/O]o 


GS 
WY 
f 


OMING TRAFFIC (PLAQUE ) 
Y (PLAQUE ) 

LIMIT XX 

HT TURN (SYMBOL ) 

T TURN (SYMBOL ) 


(SYMBOL ) GENERAL NOTES: 

LEF E MUST TURN LEFT 

RIG E MUST TURN RIGHT SIGN LAYOUTS SHALL BE IN ACCORDA CE WITH THE LATEST 

aa nee EDITION OF “STANDARD HIGHWAY SIGNS” BY THE U.S. 
DEPARTMENT OF TRANSPORTATION — FHWA, UNLESS 

PAS CARE SPECIFIED OTHERWISE. 

EE T (HORIZONTAL ARROW) 

Fe HORTZONTAL ARROW) SIGN ONS SHOWN ARE MINIMUM. NO ADDITIONAL 

aa 7 PAYME BE MADE IF CONTRACTORS USE LARGER 
SIGNS. 

WRO 


ONE WAY ARROW (LEFT) L PAYMENT WILL BE MADE FOR PLATES. 


ONE WAY ARROW (RIGHT) 
ONE WAY (LEFT) SHALL HAVE A BORDER. PLATES SHALL NOT 


ONE WAY (RIGHT) i 

SIDEWALK CLOSED MISSOURI HIGHWAYS AND TRANSPORTATION 
SIDEWALK CLOSED AHEAD, (ARROW RIGHT) CROSS HERE OT COMMISSION 
SIDEWALK CLOSED AHEAD, (ARROW LEFT) CROSS HERE seeRERBG et ie oe 
STOP ERE RED (45° ARROW) 1-888-ASK-MODOT (1-888-275-6636) 
ROAD CLOSE 


H 
C 
OAD CLOSED XX MILES AHEAD LOCAL TRAFFIC ONLY 
C 
S 
I 


AA 


A/D O;ALA 


=| =) =) = /D l= l= =) =) ===) =) ==) =) =/2I/=/=/2 
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DD DI WO/WO/=/AiWO/WO/W\W\w;W 
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O| ry} ro] oO} S 


R 

ow Cp 

ROAD CLOSED TO THRU TRAFFIC 7 Tras TEMPORARY 
FINE 


IGN NUMBER TRAFFIC CONTROL DEVICES 
SPEED 


ine) 


7 
=| S=/=/=/= 


PE-30042 


G SSING TE 
MISCELLANEOUS SIONS a cs Ss WARNING, GUIDE 
AST SH POINT OF PRESENCE AND REGULATORY SIGNS 


THIS SHEET HAS BEEN 


ASI SH OINT OF PRESENCE SIONED SEALED AND DATED 
AST mi SH ATE OUR WORK ZONE Tar 
AST SH ATE OUR WORK ZONE DATE EFFECTIVE: 10/01/2022 61 6 10AZ ; 
ASTM 9 OR SHF ORK ZONE NO PHONE ZONE BIE (PREPARES, .fAADEAU Ee ¢ OF 9 


NJ} IN} SS} OS} ON} ON} ON} ON] ON] ON ON NV] NM] IN] NJ] NA] NA] IN] RN] BR] | NN] NN] RN A] A] ON 


IN 
Yn 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DEPICTION, ARROW, BORDE 
ORDANCE WITH THE 
Ss" B U.S 


mY 
OI 
T 


D SPACING SHALL BE 
ON OF “STANDARD HIG 
TRANSPORTATION — F 
V 


I BY THE 


iS 
E 


NARROW TRUCK 
ENTRANCE 


TRANSPORT 


LL BE IN ACCORDANCE W 
F “STANDARD GHWAY SIGNS” BY T 
RTATIO FHWA. 


+ 
H 
D 
I 
+ 
D 


Ulm OU OUT CIC a. 
7 
Pr Aer oO F0D 
T 


NO ea 


AL PLATE FOR LINE 1 IS ACCEPTABLE. 


APPLICABLE REGULATORY SIGN MAY BE 
(3) ED AS ONE SIGN. 


| WORK ZONE ~ | ( MIN. $250 iNet 
WORK ZONE ? 


| 
i SPEEDING 
NO PHONE |} = WHEN WORKERS 
ZONE . PRESENT 


WO20-6a (3)(4) wWO21-5 (3) CONST-8 (3) 


(3) WO8-6c (3) WO8-Ta (3) 


CONST-3A (3) 


(7 


PILOT CAR 


PILOT CAR IN USE eae 


IN U SE WAIT g FOLLOW SIGN LAYOUTS SHALL BE IN ACCORDA WITH THE LATEST 


y)) EDITION OF “STANDARD HIGHWAY SIG BY THE U.S. 
DEPARTMENT OF TRANSPORTATION — F UNLESS 


GO20-4a (3)(4) SPECIFIED OTHERWISE. 


WAIT & FOLLOW 18X12 SIGN DIMENSIONS SHOWN ARE MINIMUM. NO ADDITIONAL 
PAYMENT WILL BE MADE IF CONTRACTORS USE LARGER 


SIGNS. 


PILOT CAR NO ADDITIONAL PAYMENT WILL BE MADE FOR PLATES. 
GO20-4a (3) 


ALL PLAQUES SHALL HAVE A BORDER. PLATES SHALL NOT 


42X30 FOLLOW ME HAVE A BORDER. 


LETTER DIMENSIONS SHALL BE AS SHOWN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
GO20-4 (3) OT COMMISSION 
36X18 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


S 


WIDTH RESTRICTION LOW CLEARA 


an % 
. TEMPORARY 
SPEEDING\PASSING | & AEN aa Cee z, TRAFFIC CONTROL DEVICES 
XX MILES AHE 2 eS 


THIS SHEET HAS BEEN 
AND 


SIGNED, SEALED DATED 
CONST-3X (3) (39 ELECTRONICALLY. 
(3) DATE EFFECTIVE: 10/01/2022 sper) Mes 


DATE PREPARED: 7/20/2022, 616.10AZ 8 OF 9 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LEGEND | 

@~ BOATS KEEP OUT (SIGN) 
e— BOATS KEEP OUT (BUOY) 
4— NO WAKE (BUOY) 


Ke) 
NR 


1 STATE ROUTE 


GENERAL NOTES: 


; INFORMATION SHOWN IS SCHEMATIC ONLY. OCATION 
e | AND NUMBER OF SIGNS AND BUOYS IS SUBJE PPROVAL 
STATE ROUTE GF MISSOURI STATE WATER PATRO 
| 
atte THE DETAILS SHOWN ARE FOR BIDDING PUR 2 ANE. 

; MATERIALS D LABOR NECESSARY TO INST OVE 


SIG CIDENTAL TO OTHER ITE 


THE S RESPONSIB FOR BUOQY MAI 
Oo THR RUCTION AND FOR DETERMININ 
ANT R LEVELS DU G CONSTRUCT I 

ALL BE ANCHORED TO BOTTOM 


A 4 o OUBLE FACED 
RIVER OR 


BODY OF WATER B PPED WITH TWO (2) FLAS 
; LENS. FLASHING LIGHT 


AINTAINED BY THE CONT 


IN COLOR IN BLOCK F 


FLASHING 0 LOCATION OF SIGNS A 


AMBER 
LIGHTS 


(2) 4 BRACKETS FOR %, 

FLASHING AMBER LIGHTS : 
S OUND -— WHITE 
wo 


KEEP our — BLACK 
LECTIVE BAND AND SYMBOL — INTERNATIONAL 
GE 


NAVIGATIONAL SPAN. 
PPROPRIATE SIGNS WIT 


EXPOSURE 
EXPOSURE 


OMPLETELY T 14x 14 X 2% Z ALL AROUND 
OAM FILLED Step ENCASTNG Bh4ay Moe y Be SPECIAL SIGN WITH MISSOURI HIGHWAYS AND TRANSPORTATION 


all BB 3” 
STYROFOAM BLOCKS Tek lek is = OT COMMISSION 


ALL AROUND 
4 PIECES 3” DIAMETER ROD JEFFERSON CITY. MO 65102 
STEEL REINFORCED i REINFORCED Z ' 
CONCRETE BALLAST ETE BALLAST AT FOUR CORNERS FOR ka a ak a nA 
ANCHORAGE 


57 POUND ANCHOR 4” DIAMETER CABLE AND 
TACKLE PERMITTED 51 POUND ANCHOR "CHAIN TO BE ADJUSTABLE pies 


Tene ESET TE FOR VARIOUS LAKE LEVELS PAs 0. TEMPORARY 


RESTRICTED AREA BUOY CONTROLLED AREA BUOY 100 POUND ANCHOR Lae TRAFFIC CONTROL DEVICES 


("NO WAKE”) % $ 
(6 REQUIRED - ROADWAY ITEM) ("BOATS KEEP OUT”) SPECIAL SIGN ASSEMBLY ee 
ee. BEGWEBER =" SEanwet tM ("BOATS KEEP OUT”) acces SEALED Ate BeD 


(4 REQUIRED - ROADWAY ITEM) ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 10/01/2022 


DATE PREPARED: 7120/2022 616.10AZ 9 OF 9 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


END OF PROJECT LIMITS: END OF WORK 
ZONE TERMINATION AREA; IF LOCATED 
BEYOND END OF PROJECT; OR LAST 
WORK ZONE SIGN, IF LOCATED OUTSIDE 
PROJECT LIMITS. 


BEGINNING OF PROJECT LIMITS; 
OR INITIAL WORK ZONE SIGN, IF 


LOCATED OUTSIDE PROJECT LIMITS. ial 


TERL INE 


\ | 
} Ll 


WORK AREA 
LIMITS 


NOTES: 
SIGN CG) AND ARE ONLY USED ON PROJECT LENGTHS 2 MILES OR GREATER. 
PROVIDE SIGNS IN EACH DIRECTION ON TWO-WAY HIGHWAY. 


DISTANCE MAY BE ADJUSTED ACCORDING TO FIELD CONDITIONS. 


mick ene END ROAD WORK 
ae ROAD WORK NEXT MILES 


CONST-7-48 GO020-2 CONST-8 


EMPORARY TRAFFIC CONTROL IS FOR USE ON THE FOLLOWING 
[ TREATMENT PROJECTS AND IS NOT INTENDED FOR USE 
DDITIONAL STRUCTION ITEMS SUCH AS SHOULDER NOT TO SCALE 
Ga PIPE ACEMENT OR EXTENSIONS, GUARDRAIL 
UCTION OR REPAIR, AND/OR SIGN INSTALLATIONS ARE Sa ee CON 
E PROJECT: 105 WEST CAPITOL 
HALTIC RESURFAC ECTIONS 401 AND 402) 1-888-ASK-MODOT | 1-888-275-6636) 
COAT ; 
UB SEAL/SAND SE g=.5% | TEMPORARY TRAFFIC 


CONTROL PLANS 


PAVEMENT TREATMENTS FOR 
She, SEALED A DATED TWO-LANE ROADWAYS 

. SHEET NO. 
DASE CINE aan | 61620. || 4 OFS 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


PILOT CAR 
FOLLOW ME 


63) 


SIGN 53, “PILOT CAR FOLLOW ME” SHALL 
BE THE CONTRACTOR'S RESPONSIBILITY WHEN 
IN USE DURING OPERATION. 


wO20-7a 


100’ TAPER 
5 DEVICE MINIMUM 


BUFFER 


Set <4 SET. 2 SEI 3 SET 4 
ACTIVE INACTIVE ACTIVE INACTIVE 


PERMANENT POSTED | BUFFER SPACE 
SPEED LIMIT LENGTH 


NOTES: SIGN SPACING (FT.) (MPH ) (FT) 
SPEED os 


PERMANENT NON-DIVIDED 
DEVICES LOCATED DOWNSTREAM OF THE ONE-LANE, TWO-WAY TAPER ARE POSTED HIGHWAYS 
ESE DEVICES SHOULD BE ELIMINATED WHEN THEIR USE WILL REDUCE (MPH ) (S) 

NE WIDTH, INCLUDING ANY ACCEPTABLE SHOULDERS, TO LESS THAN 0-35 200 
IGNIFICANTLY AFFECT THE RESURFACING OPERATION. eT a 


NS FACE ONCOMING 50-55 500 
T 


DAYLIGHT FLAGGING OPERATIONS ONLY. 


CHANN 
OPTIO 
U 
0 


THE 


3 ARE ACTIVE AND (I1.E.+ S 
2 AND 4 ARE INACTIVE ( 
ON OF TRAFFIC) WHEN TH 
ED BETWEEN SIGN SETS 1 


-E.» SIGNS DO NO 
RESURF AC ING 


D 3. CORIO 1000 NOT TO SCALE 


I 
I 
A 


D 4 ARE ACTIVE, SIGN SETS 1 AND 3 BECO 


FROM BOTH DIRECTIONS OF TRAFFIC. WHE NOTES: DOT COMMISSION 
RATION ADVANCES TO BETWEEN SIGN SETS 2 Ge WEST CRITE 


AND 4 BECOME ACTIVE (1.E., NEW SIGN SETS 1 (1) SPACING BETWEEN SIGNS, BETWEEN LAST SIGN JEFFERSON CITY. MO 65102 
TS 1 AND 3 ADVANCED IN THE DIRECTION OF THE AND FLAGGER, BEGINNING OF TAPER OR SIGNED 1-888—-ASK—-MODOT (1-888-275-6636) 
EW SIGN SETS 2 AND 4). CONDITION. 


| 
EMPORARY RUMBLE STRIPS ARE USED, REFE EPG SPACINGS MAY BE ADJUSTED AS NECESSARY TO S Miso, 


URE 616.6.87.1 FOR DISTANCES AND SPACING. MEET FIELD CONDITIONS. S baieegnl % TEMPORARY TRAFF IC 


TRAVIS D. 


NNER CONTROL PLANS 


PE-30042 
oon 


i ce 3 “| PAVEMENT TREATMENTS FOR 
“A, - Facer sole, SEALED AND DaeD TWO-LANE ROADWAYS 


SHEET NO. 
DATE EFFECTIVE: 07/01/2021 
DATE PREPARED: _5/12/2021_ 616.20 2 OF 5 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ENTRANCE 


PRIVATE OR 
COMMERCIA 


100’ TAPER WITH 
5 CHANNELIZER 
MINIMUM 


T 
A 
Ze 


rT 


PILOT CAR 
IN USE 
WAIT & FOLLOW 


68) 


SHALL BE USED 


INTERSECTIONS. 


%* THE SMALLER 
58 IS USED ON 


ON ALL 


18” X 12” SIGN 
ALL OTHER 


NON-STATE ROUTES (CITY STREETS, 


COUNTY ROADS; 


ETC. ). 


PILOT CAR 
IN USE 
WAIT & FOLLOW 


SPECIAL 


60) 


SHALL ONLY BE USED 
AT PRIVATE AND 
COMMERCIAL ENTRANCES. 


SEE SPECIAL PROVISIONS. 


OR 


CL oe “Schecs| 


COUNTY ROAD 


STATE REUTLE 


SIDE ROADS ENTERING WORK 


ZONES 


CHANNELIZERS SPACED 5FT 
AND EXTENDED 20 FT PAST 
WIDTH. 


PREPARED 
TQ STOP 


APART 
ENTRANCE 


SPEED SIGN SPACING (FT. ) 


PERMANENT NON-DIVIDED 
POSTED HIGHWAYS 
(MPH ) 


0-35 
40-45 
50-55 


60-70 


DISTANCE MAY BE ADJUSTED ACCORDING TO FIELD CONDITIONS. 


NOTES: 
WARNING SIGNS SHALL BE ERECTED AT EACH INTERSECTION 
WITH ANOTHER STATE HIGHWAY WITHIN THE WORK ZONE. 


ADDITIONAL WARNING SIGNS SHALL BE ERECTED AT OTHER 
INTERSECTIONS WITHIN THE WORK ZONE, AS DIRECTED BY 
THE ENGINEER. 


MB - CHANNELIZERS ( AS SPECIFIED) 


4 — FLAGGER 


NOT TO SCALE 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TRAVIS D 


TEMPORARY TRAFFIC 


ee CONTROL PLANS 


PE-30042 


PAVEMENT TREATMENTS FOR 


a TWO-LANE ROADWAYS 


DATE EFFECTIVE: 07/01/2021 616.20 
DATE PREPARED: _4/29/2021° ° 


SHEET NO. 


SOF 5 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOT TO SCALE 


LIMITS OF TEMPORARY PAVEMENT MARKING 


2 MILE INTERVAL 


1 MILE INTERVAL 


1 MILE INTERVAL 
2 MILE INTERVAL 
SPACING AND TEMPORARY STRIPING FOR MAINLINE PILOT CAR 
IN USE 
WAIT & FOLLOW 


GO020-4a 


35) 


NOTES: 


SIGN @) AND TEMPORARY RAISED PAVEMENT MARKING 
(SEE ANDARD PLAN 620.10) STALLED WHERE CENT 
STRIPING HAS BEEN COVERED OR REMOVED. SIGNS ARE 
REMAIN IN PLACE UNTIL THE PERMANENT CENTERLINE 
PAVEMENT MARKINGS ARE IN PLACE. SIGNS SHALL BE 
COVERED OR REMOVED WHEN PAVEMENT CENTERLINE MAR 
HAS BEEN INSTALLED. 


S1GN (8) TS PLACED AT APPROXIMATELY TWO-MILE INTERVALS 
AND AT STATE ROUTE JUNCTIONS. WHEN THE INSTALLATION 
AT A JUNCTION WITHIN ONE-EIGHTH MILE OF THE NORMAL 
MAINLINE si0N (8) « THE LATTER MAY BE ELIMINATED. 


ALL SIGNS SHALL BE POST MOUNTED AND IN ACCORDANCE WITH 
le |e STANDARD PLAN 616.10 AND 903.03. 


SEE STANDARD PLAN 620.10 FOR ALL TEMPORARY PAVEMENT MARKING. 
wO8—-12 wo8-11 
MISSOURI HIGHWAYS AND TRANSPORTATION 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOT TO SCALE 


NOTES: 


UPON APPROVAL OF THE ENGINEER, THE CONTRACTOR MAY PROVIDE ADDITIONAL 
PROTECTIVE TRUCK EQUIPPED WITH PROPER WARNING DEVICES. 


PAVEMENT 
MARK ING PROTECTIVE TRUCK AND WORK VEHICLES SHALL DISPLAY HIGH-INTENS 


EQUIPMENT ROTATING, FLASHING, OSCILLATING, OR STROBE LIGHTS. 


VEHICLE HAZARD WARNING SIGNALS SHALL NOT BE USED INSTEAD OF T 
VEHICLE’S HIGH-INTENSITY ROTATING, FLASHING, OSCILLATING, OR 
STROPE LIGHTS. 


FLASHING ARROW PANELS SHALL BE INCIDENTAL TO TRUCK MOUNTED ATTENUATORS, 
WHEREVER USED. NO ADDITIONAL PAY T SHALL BE MADE. 


(1) TRUCK IS OPTIONAL ON TWO-LA UNDIVIDED HIGHWAYS IF SIGNING 
AND ARROW BOARD IS MOUNTED ON T PAVEMENT MARKING EQUIPMENT. 


@ @ (2) WET PAINT SIGNS ARE INSTALLED TO INDICATE THE SIDE IN WHICH 

THE PAVEMENT MARKING MATERIAL IS BEING APPLIED. AT THE CONTRACTOR'S 
OPTION, A FRONT FACING WET PAINT SIGN MAY BE INSTALLED ON THE LEFT 
SIDE OF THE PAVEMENT MARKING EQU ENT. 


(3) REAR ADVANCE WARNING TRUCK IS POSITIONED AT THE NO TRACK POINT OF THE 
FLASHING ARROW PANEL PAVEMENT MARKING MATERIAL. OR VERTICAL OR HORIZONTAL CURVES THAT RESTRICT 
— CAUTION MODE SIGHT DISTANCE, OR SPACING SHOW 


MIDDLE WARNING TRUCK WITH WORK SIGNS, 
FLASHING ARROW PANEL AND TRUCK OR 
TRAILER MOUNTED ATTENUATOR. (1) 


REAR ADVANCE WARNING TRUCK WITH 
WORK SIGNS, FLASHING ARROW 
PANEL AND TRUCK OR TRAILER 
MOUNTED ATTENUATOR. (3) MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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NNER CONTROL PLANS 


PE-30042 
oon 


PAVEMENT TREATMENTS FOR 
She, SEALER A DATED TWO-LANE ROADWAYS 
CENTERLINE/EDGELINE STRIPING ON TWO-LANE HIGHWAYS SHEETING: 


DATE EFFECTIVE: 07/01/2021 
DATE PREPARED: _ 4/29/2021 616.20 oan amare 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


dau 1 
#4 BAR OR 3 DEL INEATOR DELINEATOR 


PRESTRESSING 30’ MAXIMUM SPACING 30’ MAXIMUM SPACING 
STRAND ic 
#4 BAR OR 4” 


| 


PRESTRESSING #4 BAR OR +" 
STRAND PRESTRESSING 


STRAND 
ANGLE OR UP TO 
A 10” RADIUS SECTIONS SHALL BE PROVIDED 


u" Lau lau 
MAX IMUM WITH 2° DEEP, g TO q WIDE 


PERMITTED CONTRACTION JOINTS SPACED TO STRAND SHALL BE CONTINUOUS 


co 
MATCH CONTRACTION JOINTS IN 
(TYP. ) ee CONCRETE MEDIAN OR 30’ MAXIMUM. THROUGH CONTRACTION JOINTS. 


VERTICAL 
FACE 


VARTABL 


| 


MEDIAN 


1” DIA. ROUND 


STEEL DOWELS : 
AT. 40" CENTERS ea ‘ 
(TYP. ). |. 30” ONE SIDE 

5’ OPPOSITE SIDE | 5’ 


30” ONE SIDE 
OPPOSITE SIDE 


VARIABLE 


TYPICAL VIEW 
TYPE B — ONE TRAFFIC FACE 


1” DIA.ROUND 


STEEL DOWELS 
AT 10’ CENTERS TYPICAL VIEW 


CIP eds TYPE A — TWO TRAFFIC FACES 
TYPICAL VIEW 
BARRIER FOR 
STEPPED PAVEMENT 


HEIGHT TRANSITION 


GENERAL NOTES: 


HEIGHT TRANSITIONS SHALL NOT BE USED IN LOCATIONS 
WHERE THE POSTED SPEED IS GREATER THAN 35 MPH. 


ALL TOP AND END EDGES SHALL BE CHAMFERED # INCH. 
WHERE CONCRETE MEDIAN 


IS NOT CARRIED AHEAD J EXPANSION JOINTS SHALL BE PROVIDED IN THE BARRIER TO 
MATCH EXPANSION JOINTS IN PAVEMENT. 


FOR CONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


#8 REINFORCING BA ITH AN EPOXY ANCHOR SYSTEM MAY 
BE SUBSTITUTED FO OOTH 1” DIAMETER ROUND STEEL 
DQOWELS. 


LIMITS OF MEASUREMENT 
CONCRETE TRAFFIC BARRIER ~[_ CONCRETE MEDIAN SECTION A-A DOT MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 

105 WEST CAPITOL 


1” DIA. ROUND “pee pee RFERSON CITYs MO 65102 
STEEL DOWELS AT 1-888-ASK-MODOT (1-888-275-6636) 


5’ CENTERS— ONE 
SIDE ONLY (TYP.). Be 


TRAVIS D. 
: KOESTNER 
ees NUMBER 
i 
i 


W 


PERMANENT CONCRETE 
TRAFFIC BARRIER 


R 


“AAW 


PE-30042 


&E 
3 


V) i 


Se WX 
DOWEL —> HHONAL EOS TYPE A AND B 
THIS SHEET HAS BEEN 


au SIGNED, SEALED AND DATED 
2 4 ELECTRONICALLY. 


ELEVATION 


BARRIER HEIGHT TRANSITION SEC VON-EAE mere preraneo, waveue | 617+10M | 4 OF 11 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


10:1 
TRANSITION 


RATE DETAIL B DETAIL B ten cones 
ANGLE << a aS | mee 
POINTS ag he 
ne ee TYPICAL FACE 
a JOINT (1) ee ee TYPICAL FACE 


50:1 Py ae Res EE CORED Neri MED TAN 
TRANSITION PLAN PLAN : Vea Mec PAVEMENT 


RATE 
100! 15” |PIER WIDTH| 15” 


L_CRASHWORTHY END TERMINAL > | CONCRETE MEDIAN SECTION C-C 
OR BARRIER HEIGHT TRANSITION SECTION B-B 


MEDIAN, 
| 


q 


SEE SECTION C-C FOR DIME 


@ $” JOINT 


40:1 TRANSITION FILLER (TYP. ) 
MAX. RATE B an 


BEGIN TRANSITION 


o%#* PAYMENT FOR THE END TERMINAL WILL BE 
CONSIDERED FULL COMPENSATION FOR END 
TERMINAL; BACKUP ASSEMBLIES, AND OTHER 


BEGIN TRANSITION 


S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ITEMS NECESSARY FOR PROPER INSTALLATION 
DETAIL A AS REQUIRED BY THE MANUFACTURER. 


DETAIL B 
LEFT TURN LANE TRANSITION MEDIAN OPENING TRANSITION 


VARIABLE >1 TRANSITION 


(SEE PLANS ) 4 RATE 
(TYP. ) 


PLAN 


TRANSITION DETAILS FOR 
PIER PROTECTION 


@ $” JOINT 
FILLER TARA Ne 


(SEE SHEET 1) 


Qa” 


L 


2 


(1) 41 IN. JOINT WITH JOINT FILLER AND SEALER 


“ VARIABLE“ 


SLTYPICAL ccicta (SEE PLANS) | GENERAL NOTES: 


VARIBLE PAVEMENT 
PLAN 


TYPICAL |L 


~— 


SECTION A-A FOR DETAILS AND LOCATION OF DOWELS;, SEE SHEET 1. 


#8 REINFORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 
VARIABLE BE SUBSTITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 
ir en DOWELS. 


LIMITS OF MEASURMENT LIMITS OF MEASURMENT . -* 0 : oe MISSOURI HIGHWAYS AND TRANSPORTATION 
CONCRETE TRAFFIC BARRIER | CONCRETE TRAFFIC BARRIER ee DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


FOR DETAILS OF BASE FOR or TYPICAL FACE 
HIGHWAY LIGHTING — SEE spose ate : 
OTHER DRAWINGS. oc Seco ee ie 
es i JOINT (1) TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


TYPICAL JOINTS 
SEE OTHER DETAILS 


W 


PERMANENT CONCRETE 


A TRAFFIC BARRIER 
Ww 


ee er eek PUTTERS 
MEDIAN PAVEMENT THN AL TYPE A AND B 


ELEVATION is" [pier wiory) 15", ee 
TRANSITION DETAILS FOR MEDIAN LIGHTING SECTION D-D bare errectives tocowza0 | 647 40M | oor 44 


DATE PREPARED: 7/21/2020 


R 


AAW 


&E 
“ 


V) 1 


IF A SEAL 


END HOOK DIMENSIONS 


ALL GRADES 
180° HOOKS | 90° HOOKS 
DEL INEATOR aoe —- 
TRANSVERSE PAVEMENT : | AOR G | 

REINFORCEMENT ae 3 
PAVEMENT BAR SIZE rene ROBE t 
ee pe ae ALL ANTS HOOKS AND BENDS OTHER THAN 
#5-R1 BAR @ 12" 


180° TO BE BENT WITH THE SAME PROCEDURE 
AS FOR 90° STANDARD HOOKS. 


DETAILING DIMENSION 


#5—-R4 BAR 


TYPE B (MODIFIED) : @ 12" 
TYPICAL SECTION 


#5-R6 BAR @ 12” — 90° HOOKS 


DEL INEATOR MLD TYPE B TRAFFIC BARRIER (SEE PART SECTION = 1” DIA. ROUND 
THROUGH UPPER BARRIER FOR REINFORCING DETAILS). STEEL DOWELS 4” 


PART SECTION THROUGH Deo aee 
ee UPPER BARRIER PART SECTION THROUGH 5 eee aeaaantatn 
LOWER BARRIER 


3” (MIN. ) 


iy PAVEMENT 
JOINT FILLER 
AND SEALER REINFORCEMENT BARS 


(SEE TABLE A) 


aH 


| og 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


{CLEARANCE 


4d OR 24" MIN. 


_ 


180° HOOKS 


ORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


PAYMENT WILL BE MADE FOR REINFORCING STEEL. 
ARS @ 17” 


LEARANCE TO REINFORCING STEEL SHALL BE 14”, 
HERWISE SHOWN. 


TYPE B TRAFFIC BARRIER ON TOP OF MSE WALL i haa ere oe ee pee nene 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


LINEATOR 1" JOINT FILLER INFORCING BARS WITH POXY ANCHOR SYSTEM MAY 
AND SEALER F SUBSTITUTED FOR SM DIAMETER ROUND STEEL 


TYPE B TRAFFIC BARRIER — MOMENT SLAB DOWELS. 


(SEE PART SECTION THROUGH UPPER BARRIER FOR / 
REINFORCING DETAILS). oA ae * TILT TRANSVERSE PAV INFORCEMENT HOOKS FROM 


gi -4" VERTICAL ALIGNMENT TO 15” MINI CLEARANCE. 


ae. 


PAVEMENT eke SEE ROADWAY PAVEME 
TYPE B TRAFFIC 
BARRIER (SEE 
PART SECTION 
THROUGH LOWER 
BARRIER FOR 
REINFORCING 
DETAILS). 


REINFORCEMENT BARS 


GEE: SBE ans MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


{CLEARANCE 


OBSTACLE OR 
EMBANKEMT 
(SLOPE VARIES) 


aso, \ PERMANENT CONCRETE 
TRAFFIC BARRIER 


NUMBER 
PES 

= AT MSE WALL OR MOMENT SLAB 
TYPE B MODIFIED 


A F F a 
UZZ7Z72LL LLL LLL ELL LLL LE PQ 


TTA 


11 


ARS @ 17" 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TYPE B TRAFFIC BARRIER AT THE | — 
TYPE B TRAFFIC BARRIER — MOMENT SLABK SIDE OF MSE WALL Se. eee: | ST OMe lll 5g e 44 


SAWED JOINT 


DELINEATOR 


1" DIA. ROUND STEEL Bau da 
DOWELS 12” LONG zg CHAMFER, 3 RADIUS OR 


@ 24” CENTERS (TYP. ) #5 H1 BARS ALTERNATE AS APPROVED 


BY THE ENGINEER 
PLAN VIEW 
(SYMMETRICAL ABOUT CENTERLINE) 


LIMITS OF #4 -—- V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


SECTION THROUGH SAWED JOINT 


24” 2 SPACES 


ENT SHALL BE GRADE 60 EPOXY COATED. 
TYPICAL SECTION HALL BE A MINIMUM OF 24 TIMES THE 
TER OF THE BAR. 


G BAR INSTALLATION METHOD DEVIS 
R AND APPROVED BY THE ENGINEER T 
HE LONGITUDINAL REINFORCING STEE 
+5 INCH AS DIMENSIONED WILL BE 


Rape Pe he RP ae ape ep a ye ae 


pee aie ee Toe ea See 
Pere F nS Soe Se 4 See aa 
[eee etceteeteeteteeteetetatetes Retetetetetetaatat 


ey ee ee et 
ee ee eee 


i) 
' 
i) 
i) 
' 
i) 
i) 
i) 
i) 
r 
i) 
' 
i) 
' 
' 
i) 
' 
' 
i) 
L 
| 
i) 
i) 
' 
' 
i) 
i) 


Lu 
Lu 


q 
4 


[its 
WIDTH 
WIDTH 


8 
SAWED JOINT 


rene 


La 


8 


SAWED JOINT 


i 


R HAS THE OPTION TO SLIP-F 
H CASE, ADDITIONAL R 
PER TWO-THIRDS OF TH 
RACING. 


= 


240” SPACING ee 
(TYP) eee AY BE OMITTED W 


le — oe 13” PAVEMENT SU PLACED 
SEE SECTION A-A ELEVATION ee r RIER FACES 


#4 V1 BAR (TYP.) Ay D L BE LOCATED AT T TRANSVERSE 


#5 H1 BARS Rou, SECTION B-B 
Pa 


RCING BARS WITH AN EPOXY R SYSTEM MAY 
TUTED FOR SMOOTH 1” DIAME OUND STEEL 


ie ETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


#4 V1 BA 


MISSOURI HIGHWAYS AND TRANSPORTATION 
43" DOT COMMISSION 
CLEARA Y ‘ - 105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
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1” DIA. ROUND +t Oe Me 
STEEL DOWELS - - Tae ie V1 BAR (#4) ! SS, 
12” LONG AT IA. ROUND : —————— TRAVS D. 
24” CENTERS (TYP. ) L DOWELS Re KOESTNER 


ESTE PERMANENT CONCRETE 
24" CENTERS (TYP. ) DIA. ROUND STEEL VARIES — Pe-90042 TRAFFIC BARRIER 


ii o SS 
DOWELS 12” LONG AT S/Owa, XS TYPE C 


~S 


: AN 
SECTION A-A SECT LON. “ASA: 27: SENTERS “7 Pe9 SECTION C-C SECTION: C-C ee 
(STEPPED PAVEMENT) (NORMAL PAVEMENT) (STEPPED PAVEMENT ) (NORMAL PAVEMENT )] S2setacsan ee"? 


DATE EFFECTIVE: 10/01/2020 
617.10M 


REINFORCING DETAILS DATE PREPARED: _7/21/2020 


W 


R 


AAW 


&E 
“ 


V) 1 


SHEET NO. 


4 OF 11 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SECTION A-A 


BEGIN TRANSITION 


TYPICAL FACE 


TYPICAL FACE 


MEDIAN 
PAVEMENT 


SEE SECTION C-C FOR DIMENSIONS 


SECTION B-B 


40:1 TRA 
MAX. RATE 


=> 40:1 


MAX. 
JOINT 
Ee eal GPa) 


PLAN 


TRANSITION DETAILS FOR PIER PROTECTION 


PIER WIDTH 


TRA 


RATE 


SECTION C-C 


rae 
oO 
= 
ca) 
Zz 
< 
iam 
EE 
Zz 
© 
uw 
a 


SI TION 


TYPICAL FACE 


JOINT WITH JOINT FILLER AND SEALER 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


the \ 3 PERMANENT CONCRETE 
Pea TRAFFIC BARRIER 
TeARE SG 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GUTTER FACE 


V1_ BARS 
(TYP. ) 


#8 RESIN ANCHOR i 
SYSTEM (TYP. ) ts-1 BAR 3@ WEEPHOLE 


(TYP. ) 
PLAN VIEW 


GUTTER NOT SHOWN FOR CLARITY. 


LIMITS OF #4-V1 SPA. AS SHOWN BELOW #4-V1 SPA. @ 24” #5-H1 BAR 
@ TERMINAL ENDS OF BARRIER ONLY 


42" 42" 42" 42" 42" 


A 


#4-V1 BAR 


ERAL NOTES: 

CRETE SHALL BE CLASS B F’C = 4,000 PSI. 

L REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 

GLE OF INTERNAL FRICTION, #F 2 27° FOR BACKFILL MATERIAL. 


IMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14”, UNLESS 
HERWISE SHOWN. 


Se AH 


R SPLICES SHALL BE A MINIMUM OF 24 TIMES T OMINA 
IAMETER OR THE BAR. 


PART SECTION OF 
#4-V1 BAR 


oo ----4--------4----- + 
=. Slee eetate belt 2 


Se ee Eee me eee ee ee pee 


Y METHOD DEVISED BY THE CONTRACTOR AND APP ED BY 
GINEER THAT WILL ASSURE THE LONGITUDINAL R FORCIN 
TEEL WILL BE POSITIONED +172 INCH AS DIMENS ED WIL 
ATISFACTORY. 


HE CONTRACTOR HAS THE OPTION TO SLIP-FORM THE BARRIER. 
HICH CASE, ADDITIONAL REINFORCEMENT MAY BE TIED TO T 

PPER TWO-THIRDS OF THE REINFORCING CAGE TO PROVIDE 
RACING. 


“® WEEPHOLE 
2-#5-H1 BARS TYP.) 


| 
6" 12'-0" SPACING 
>= El 
(TYP. ) 


HIS BARRIER SHA NOT BE USED TO SUPPORT HIGHWAY LIGHTING 


#8 RESIN ANCHOR ELEVATION OLES. 


Speier” “pe TNEORCING-.DE TALES 


NO LIVE LOAD WITHIN 6'-0O” 


HIS BARRIER SHA NOT BE USED FOR BRIDGE ROADWAY 
PPLICATIONS. 


PA VH WCS=H YONMS VOW OC= 


SAWED JOINTS SHALL BE SPACED AT 15'-0". SEE MISSOURI 
3:1 (HEV) (MAX.) ; STANDARD PLANS FOR SAWED JOINT DETAIL. 

US TYPE C BARRIER MODIFIED RETAINING WALL WITH NONMOMENT SLAB 
GUTTER LER SHALL BE USED ONLY AT LOCATIONS SHOWN ON PLANS. 


SES 
eee KORO FOR CONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
$ STD PLAN 903.03. 


DEL INEATOR 


Ss 


TAK 


RESIN ANCHOR SYSTEM SHALL BE DRILLED IN THE PAVEMENT. 


WHEN BARRIER HEIGHT EXCEEDS 42” OR SLOPE EXCEEDS 3:1 (H:V) 
3 : OR LIVE LOAD IS WITHIN 6’-0”,. CONTACT BRIDGE DIVISION FOR 
#4-V1 BAR ? E SPECIAL DESIGN. 


#5—-H1 BAR 


we 


a crele a OF gener 
AT WEEPHOLES. POROUS MISSOURI HIGHWAYS AND TRANSPORTATION 


BACKFILL SHALL BE IN DOT COMMISSION 
ACCORDANCE WITH SEC 206. od Gite. Capit or 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


PCCP SHOULDER 


ROU 
»» & OF Mig. “My, 
OW SOY 
“ae Zz 


SB $93 \ G7 PERMANENT CONCRETE 
KOESTNER TRAFFIC BARRIER 


€ 3”@ WEEPHOLE AT Bl #8 RESIN ANCHOR NUMBER 
TYPE C AS RETAINING WALL 


R 


AWW 


ABT. 8'-0” SPA. , 939 SYSTEM @ 24” CTS. PE-30042 


(SLOPE WEEPHOLE 3” x) S 

PER FOOT TO DRAIN. ) SIONAL SS 
THTLVTANN 

THIS SHEET HAS BEEN 


(3%) EMBED ANCHOR 44” INTO PCCP SHOULDER. SNERLECTRONICALLY. 
(FOR SLOPING AND NONSLOPING BACKSLOPE ) Se esa ney 
617.10M |} 6 OF 11 


DATE PREPARED: 7/21/2020 


£6 


N, 
“1 


4% 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EXISTING WALL EDGE 


1” DIA. ROUND STEEL \ 


#5 H1 BARS 
DOWELS (SEE SHEET 4) 


PLAN VIEW 
V1 BAR (#4) FE INFORCEME LL BE GRADE 60 EPOXY COATED. 
EXISTING 


CONCRETE WALL ES SHA A OF 24 TIMES TH 
we TAMETE HE : 


D DEVI CTOR AND APP 
FER TH L E LONGITUDIN 
G STEE ONED + $1 
ED WIL : 


LIMITS OF #4 - V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


12" sha 24" 2 SPACED AT 24" DELINEATOR 


RACTOR H SLIP-FORM 
IN W NAL REINFO 
TO THE DS OF THE REI 
PROVID : 


A 
T 
RE 0 
D S 
T 
B 
B 
C 


MAD 
4amMmMo 


#4 V1 BAR 


—— 
IW 


BARRIER S D TO SUPPORT 
TING POLES. 


YN 


BARRIER S$ D FOR BRIDGE ROA 
LICATIONS. 


ED JOINTS OCATED AT PAVEMENT TRANSVERSE 
TS. 


Sicetecds cee eee 
ee ae nenyeD perenne a 

Sebecdzoucsececs 
ee eee 


D SHALL BE USE LY AT LOCATIONS SHOWN ON 


INFORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 
BSTITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 
ELS 


1” DIA. ROUND STEEL 

DOWELS 12” LONG 
SPACING (TYP) PAVEMENT AT 24” CENTERS 

SEE SECTION A-A 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


MISSOURI HIGHWAYS AND TRANSPORTATION 

DOT COMMISSION 

105 WEST CAPITOL 

SECTION A-A JEFFERSON CITY, MO 65102 

ELEVATION 1-888-ASK-MODOT (1-888-275-6636) 


REINFORCING DETAILS EMS, 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


PERMANENT CONCRETE 
TRAFFIC BARRIER 
HONK NS TYPE D 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DEL INEATOR 
#5-R1 BAR TYPE D TRAFFIC END HOOK DIMENSIONS 
eS ca) BARRIER 


3” JOINT 

FILLER (MIN. ) 

AND SEALER PAVEMENT REINF. BAR 
a (SEE TABLE A) 


CLEARANCE 


#5-R2 BAR 
@12" CTs. 


90° HOOKS 


POI GREE KE) 

QASNE 

STANDARD : f { DETAILING DIMENSION 
8-#4 BARS @ 17” 


Ay “y Ay “, Ay Ny Ay “y Ay 


PAVEMENT 
THICKNESS xk 


4d OR 25” MIN. 


180° HOOKS 


ALL STANDARD HOOKS AND BENDS OTHER THAN 
180° TO BE BENT WITH THE SAME PROCEDURE 
AS FOR 90° STANDARD HOOKS. 


TABLE A 
TRANSVERSE PAVEMENT ; 
REINFORCEMENT OTES: 


PAVEMENT BAR SIZE D SHALL BE USED ONLY AT LOCATIONS 
THICKNESS & ON PLANS. 

2EK 

8 


ONCRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 


EINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


NO DIRECT PAYMENT WILL BE MADE FOR REINFORCING STEEL. 


TYPE D TRAFFIC MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14” 


#5-R1 BAR 
BARRIER UNLESS OTHERWISE SHOWN. 


@ 12" CTS. 


* TILT TRANSVERSE PAV T REINFORCEMENT 
HOOKS FROM VERTICAL A MENT TO MAINTAIN 


r+—— #5-R BAR 13” MINIMUM CLEARANCE. 


26K SEE ROADWAY PAVEME DESIGN. 
—#5-R2 BAR 
@12” cTSs. 


eK R1_ AND R2 MAY BE REPLACED WITH ALTERNATE (3'-3") 
R1 AND R2 OR RS ONLY FOR USE WITH OPTIONAL STIRRUP. 
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Sede ASS4s'ssks Se 
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PLAN VIEW 


LIMITS OF #4 -— V1 SPACED AS SHOWN BELOW 
AT TERMINAL ENDS OF BARRIER ONLY 


12" 12” 24” 2 SPACES 


V1 BAR (#4) 
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SHOULDER E INF ORCEME LL BE GRADE 60 EPOXY COATED. 
TYPE D TYPICAL SECTION Ene ou E HEM Re 2 LES SEE 
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REINFORCING DETAILS 
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HW 


BARRIER S D FOR BRIDGE DWAY 
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D JOINTS SHALL PACED AT 15’'-O0”. SEE STANDARD 
S FOR SAWED JOI ETAIL 


1" JOINT FILLER 1” JOINT FILLER = BARRIER SHALL BE USED ONLY AT LOCATIONS SHOWN 
AND SEALER AND SEALER S. 


#4 V4 FORCING BARS WITH AN EPOXY ANCHOR SYSTEM MAY 


STITUTED FOR SMOOTH 1” DIAMETER ROUND STEEL 
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~ 
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CRETE TRAFFIC BARRIER DELINEATION DETAILS SEE 
LAN 903.03. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GUTTER FACE 


#8 RESIN ANCHOR V4 
SYSTEM (TYP. ) 


BARS 
(TYP. ) 


BAR 
PLAN VIEW 


NOTE: GUTTER NOT SHOWN FOR CLARITY. 


GENERAL NOTES: 


LIMITS OF #4—-V1 SPA. AS SHOWN BELOW #4-V1 SPA, @ 24" 


@ TERMINAL ENDS OF BARRIER ONLY 
12" 12" ag 12" 12" 42" SPA. 


A ANGLE OF I 
ATE 


CONCRETE SHALL BE CLASS B f’c = 4,000 PSI. 


@ 24” ALL REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


TERNAL FRICTION, ¢f 2 30° FOR BACKFILL 


EARANCE TO REINFORCING STEEL SHALL BE 
1/ LESS OTHERWISE SHOWN. 
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TEE POSITIONED +4172 INCH 
E L SATISFACTORY. 
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TRACTO E OPTION TO SLIP-FORM THE BARRIER. 
ONAL REINFORCEMENT MAY BE TIED TO 


OF THE REINFORCING CAGE TO PROVIDE 


3"@ WEEPHOLE 
(TYP. ) 


BARS 


| 
SPACING 
> . ' 
(TYP. ) G 


RRIER S 
POLES. 


OT BE USED TO SUPPORT HIGHWAY 


OT BE USED FOR BRIDGE ROADWAY 


poe Ne NO LIVE LOAD WITHIN 6’-0" a 
SYSTEM (TYP. ) 
ELEVATION Seite 


REINFORCING DETAILS PLANS 


Tide KOK t 
DETAIL 


BE SPACED AT 
SAWED JOINT 


EE MISSO 


3:1 (HV) (MAX. ) 
DELINEATOR 


RRIER FIED RETAI 
L BE ONLY AT LOCATIONS SHOWN 


G WALL WITH NONMOM 
ON PLAN 


ETE 
903. 


BARRIER EATION DETAILS SE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#5-H1 BAR 


#5-H1 BAR #4-V1 BAR 


#4—-V1 BAR 


#5-H1 BAR 


PCCP SHOULDER 


ABT. 8'-0” SPA. 
(SLOPE WEEPHOLE 4” 
PER FOOT TO DRAIN. ) — 


PART SECTION OF 
#4—-V1 BAR 


SECTION A-A 


(FOR SLOPING AND NONSLOPING BACKSLOPE ) 


5 CUBIC FEET OF POROUS 
BACKF ILL SHALL BE PLACED 
AT WEEPHOLES. POROUS 
BACKF ILL SHALL BE IN 
ACCORDANCE WITH SEC 206. 


78 RESIN ANCHOR 
SYSTEM @ 24" 


CTS. 


(%) EMBED ANCHOR 45” INTO PCCP SHOULDER. 


CHOR EM SHALL 


RRIER 
R LIVE LOAD IS 


HEIGHT EXCEEDS 4 
WITHI ", 
DIVISION FOR SPECIAL D . 


B LED 


IN TH 


CONTAC 
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R SLOPE EXCEEDS 3:1 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


PERMANENT CONCRETE 


TRAFFIC BARRIER 


Aes TYPE D AS RETAINING WALL 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2020 
7/21/2020 


617. 


10M 


SHEET NO. 
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8 — #5 BARS 


Hpetese 


q---- 


SECTION 


CONCRETE BARRIER END ANCHORAGE ON GRADE 


Li 
> 


2 


CONCRETE 
BARRIER 


THROUGH BARRIER 


SPACED AT 9 
CONTINUOUS 


3” JOINT a eee 
FILLER (MIN. ) aa on PAVEMENT 
AND SEALER RE las ete 


TRAFFIC BARRIER ON TOP OF MSE WALL 


GENERAL NOTES: 
ALL REINFORCEMENT SHALL BE GRADE 60 EPOXY COATED. 


MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 

14”, UNLESS OTHERWISE SHOWN. 

A 12" BUFFER REQUIRED WITHIN THE LIMITS OF THE 
TRAFFIC BARRIER EXCLUDING THE END ANCHORAGE SECTIONS. 


FOR CONCRETE TRAFFIC RRIER DELINEATION DETAILS SEE 
STD PLAN 903.03. 


PAVEMENT SURFACE DIFFERENTIAL SHALL NOT EXCEED 
1 ae 


BAR SPLICES SHALL BE A MINIMUM OF 24 TIMES THE 
NOMINAL DIAMETER OF THE BAR. 
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SHEET NO. 
DATE EFFECTIVE: 10/01/2020 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


" 2" #4 A BARS 
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3 ~ tb VOID AREA 
a aa ~ FOR LIFTING 


4 
CHAMFER 


PART SECTION C-C 


LIFTING SLOT DETAIL 
% RADIUS EDGER TO PREVENT SPALLING 


2-#5 C BARB, !! 


ae 
3gv ay" Ty 
MEASURED FROM | 3341" 

FACE OF BARRIER A DIA. HOLE MEASURED FROM 


TO OUTSIDE EDGE | 1 = = Zz FACE OF BARRIER 


SECTION B-B OF LOOP BAR rd 2 Fa DIA. HOLE TO OUTSIDE EDGE 


* V-NOTCH OPTIONA - S& OF LOOP BAR 


4 INCH DIAMETER — 11 GAUGE STEEL 
ROUND MECHANICAL TUBING SLEEVE. 
ELEVATION VIEW THESE HOLES ARE OPTIONAL. 


~ CLEARANCE 


ea ALTERNATING END VIEWS FOR 
BARRIER LOOP CONNECTION 


@ 2” DIA. 7 = 
HOLE FOR GENE OTES: 
ANCHOR BOLT Liles 
DETAIL C i PLAN VIEW note : ALL ORCING SHALL MEET REQUIREMENTS OF CRSI 

EXCE ERE SHOWN ON PLANS. 


REIN NG STEEL CLEARANCE TO EDGE OF CONCRETE SHALL 
EpcER SECTION A-A BE 13 LESS OTHERWISE SHOWN. 
STIRRUP PLACEMENT 

WITH BAR REINFORCEMENT AT NO TIME SHALL THE BARRIERS BE LIFTED OR MOVED BY 

USE OF THE LOOP BARS. 


THE SECTION FURNISHED SHALL COMPLY WITH DIMENSIONS 
SHOWN, AS APPROVED BY THE ENGINEER. 


SEE SHEET 3 FOR DELINEATOR DETAILS. 
OPTIONAL 


¢ 8” DIA BOTTOM MISSOURI HIGHWAYS AND TRANSPORTATION 
5 
HOLE FOR WASHER D COMMISSION 


RETAINER 105 WEST CAPITOL 
BOLT : JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 
Law | 
mole. F My 
< 0 SO.” 
& 


SY DIA. s 
3" 2 AY oon 
bp 1d” DIA. 1g DIA. HOLE 


4 
CENTERED ON PLATE ce eee ase ~ ae TEMPORARY CONCRETE 
CONNECTION RETAINER 3 ase 
ROD TOP PLATE & BOTTOM poz ann nuT | & BM € TRAFFIC BARRIER 


ow 


(A36) WASHER (A36) (SAE GRADE 8) Saxo yy OS TYPE: ie 


NOTE: RETAINER BOLT AND BOTTOM WASHER AT CONTRACTOR'S OPTION. THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


SEE DETAIL A i" RADIUS EDGER (TYP. ) Pelee a TET 


DETAILS OF BARRIER CONNECTION CONNECTION ROD ASSEMBLY ee Voeae poet Il OA T@2OF | 4oF 26 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ELEVATION 


#4 A BARS 


REINFORCING BARS 
2'- 6" BARRIER SECTION 


LENGTH 
cACH WE LIGHT DIMENSIONS ARE OUT TO OUT OF BARS UNLESS OTHERWISE 
(NOM. ) NOTED. 


a) 6'-5" |60.8 Ibs 


GENERAL NOTE: 


eee oe map MISSOURI HIGHWAYS AND TRANSPORTATION 
: DOT COMMISSION 


"A9") 16. Ibs 
aes 105 WEST CAPITOL 
C_ 2'-11"| 26.3 Ibs JEFFERSON CITY, MO 65102 
© ASSEMBLY 1-888-ASK-MODOT (1-888-275-6636) 


C_| 7’-10"]70.5 Ibs OF May, 


<\ 
\9 o-oa. 
CONCRETE VOLUME 1.3 CU YDS APPROXIMATE WEIGHT 5601 LBS. eateries 


al ae TEMPORARY CONCRETE 
Beane € TRAFFIC BARRIER 
oy, TYPE F 
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‘ : : : TRAFFIC BARRIER 
=) 2—#5 F BARS DELINEATORS 


Sesssscssese: REFLECTIVE SHEETING APPLIED TO TRAFFIC 
BARRIER DELINEATORS SHALL BE IN ACCORDANCE 


te a2 eT Bi 
tq pty hd BAR #4 05 BAR #a ap gS BAR \ (2-#5 F BARS Nag aro aR #4 11 BAR Ces Tere the 


#4 AQ BAR #5 J BAR 
4 A2 BAR #4 MG BAR 3” X 4” RETRO- 
REFLECTORIZED 
20/-0" DELINEATOR FACE 


0-08" MIN. 
THICKNESS 


a" 


MIN. 


BAR DEL INEATOR 
#5 J BAR 


#4 1 BAR #4 A3 BAR 


#4 A2 BAR 
GENERAL NOTES: 


REINFORCING STEEL CLEARANCE TO EDGE OF CO 


PRECAST BARRIER HEIGHT TRANSITION BE 13” UNLESS OTHERWISE SHOWN. 
CTEMPOR AT: (ANS LAL AT TONS: (ONE HEIGHT TRANSITIONS SHALL NOT BE USED O 


ROUTES OR IN LOCATIONS WHERE THE POSTE 

(1) OPTIONAL 4 INCH DIAMETER, 11 GUAGE STEEL ROUND MECHANICAL 
TUBING SLEEVE FOR LIFT HOLE ALLOWED. THE LOCATION OF THE PRIOR TO CONSTRUCTION IS GREATER THAN 
HOLE MAY VARY TO ACCOMMODATE THE DIFFERING WEIGHT 


AT E SHALL THE BARRIERS BE LIFTE 
DISTRIBUTIONS OF TRANSITION SECTIONS. USE HE LOOP BARS. 


3” X 1-0" SLOTS FOR LIFTING — TWO PER SECTION. 
LOCATION TO BE DETERMINED BY CONTRACTOR. a Berea MES Bete asl 


AT THE OPTI THE CONTRACTOR+s HEIGH 
AY BE MANU RED IN ONE SECTION. T 
RE INF ORCEME ROSS JOINT SHALL BE AP 
THE ENGINEE OR TQ MANUFACTURE. 
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SECTION < OF Migg 
#6 B BARS cae Uy 
DENNIS W. 


rei TEMPORARY CONCRETE 
4 em & TRAFFIC BARRIER 
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1114" So gy OO TYPE F HEIGHT TRANSITIONS 


SECT I ON B-B SECT I ON C C SIGNED, SEALED AND DATED 
NOTE: SECTIONS TO BE CONNECTED WITH TWO- 1” DIA. BARS 


OR #8 REINFORCING BARS 30” LONG IN 14” DIA. HOLES DATE EFFECTIVE: 01/01/2021 617 20F 
AS SHOWN. DATE PREPARED: 10/14/2020 © 


#5 F BARS 


SECTION A-A 


SHEET NO. 


3b: (OF: 38 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#4 A1 BAR #4 A4 BAR #4 AS BAR 


#4 A6 BAR #4 AT BAR #4 A8 BAR #4 AQ BAR #4 A10 BAR #4 A11 BAR 


GENERAL NOTES: 


DIMENSIONS ARE OUT TO OUT OF BARS UNLESS OTHERWISE 
NOTED. 
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STRAP ANCHOR SHALL BE 


E FOLLOWING: TRAFFIC 
SIDE 


N ANCHOR WITH A 34" 
PLAN OF TIE-DOWN STRAP SE Seales 


A 


(SEE SHEET 
SYMMETRICAL D DIAMETER TAPCON NO. 8 OF 8) 
ABOUT ¢ LONG WITH A 


au x sith X BE 


Bu " 
A36 STEEL STRAP q DIA. X 5 
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au X 4" irs te a 


(SEE SHEET 
A36 STEEL PLATE NO. 8 OF 8) 


1” RADIUS 
TO INSIDE 


{ag 


*” RADIUS 
TO INSIDE Rhee a ame Ge a 
A36 STEEL PLATE 


~ 


(1) 


RIGID PAVEMENT ONLY 


20" ; SIDE VIEW (SEE GENERAL NOTES) 


SECTION NEAR 
TIE-DOWN STRAP ASSEMBLY 


EMBEDMENT 


DETAILS OF TYPE F TEMPORARY BARRIER TIE-DOWN STRAP 


TYPE F BARRIER (TYP. ) ee CONNECTION ROD ASSEMBLY 


@ 3” DIA. ANCHOR. 
FILL WITH EPOXY 
MORTAR AFTER REMOVAL. 


TOP OF 
PAVEMENT 
SURF ACE RAL NOTES: 


REMOVE COMPLETELY 
OR RECESS ANCHOR 1” 


FOR SEALING 


DOWN STRAP SYSTEMS ARE ONLY APPLICABLE ON 
D PAVEMENTS. 

TA. ROD (A36) 
LONG 


RACTOR SHALL VERIFY ALL DIMENSIONS IN FIELD 
RE ORDERING NEW MATERIAL. 


OTHER SHEETS FOR DETAILS NOT SHOWN. 


” EMBEDMENT | 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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tee ae ae JEFFERSON CITY, MO 65102 
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INSTALLED WITH THREE ANCHOR BOLTS. 
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CONCRETE BRIDGE DECK 
BRIDGE DECK EXPANSION JOINT 


BOLT THROUGH DECK AT THERMAL EXPANSION JOINTS 


(SEE SHEET 
NO. 8 OF 8) 


TRAFFIC 
SIDE 


B 


(SEE SHEET 
NO. 8 OF 8) 


CONCRETE BRIDGE DECK @ ANCHOR BOLT 
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PLATE 
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as 
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are 
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CONTRACT 
BEFORE O 
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DERING NEW MATERI 


ENSIONS IN FIELD 


SEE OTHER SHEETS FOR DETAIL OT SHOWN. 


HOLES SHALL BE FILLED 
IN ACCORDANCE WITH 
IN ACCORDANCE WITH 


AFTER REMOVAL OF ANCHOR BOLTS 
WITH QUALIFIED SPECIAL MORTAR 
SEC 704 OR AN EPOXY BONDING AGENT 
SEC 1039. 
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TYPE F BARRIER SHALL BE INSTALLED 
WITH THREE DRIVEN ANCHOR PINS (TYP. )> 
EXCEPT IN STIFFNESS TRANSITION AREA. 


Pau CONNECTION ROD ASSEMBLEY (TYP. ) 


SBBOOS 


LNIDSENINSE INS 


FLEXIBLE, RIGID, OR 
COMPOSITE PAVEMENTS 


V V V ANCHOR PIN (TYP. ) 


A 
ELEVATION OF BARRIER WITH ANCHOR PINS 


A36 PLATE 


ace ae A36 PLATE 


a ae ee 
3X 3X 3 TRAFFIC fy 4 FERAL NOTES: 
SIDE ee ie A 
Pea ee (SEE SHEET CONTRACTOR SHALL VERIFY ALL DIMENSIONS IN FIEL 
NO. 8 OF 8) FORE ORDERING NEW MATERIAL. 


FLEXIBLE. R ae WHERE EXISTING FLEXIBLE PAVEMENT OR RIGID PAVEMENT 

COMPOSITE P Sere NOT PRESENT A 2” THICK X 30” WIDE MINIMUM ASPHALT 
ce Nan ae (SEF SHEET D SHALL BE CONSTRUCTED. 

NO. 8 OF 8) 


OST OF FURNISHING AND INSTALLING THE ASPHALT PAD 
OMPLETE-IN-PLACE WILL BE CONSIDERED INCIDENTAL TO 
THER PAY ITEMS. 


SEE OTHER SHEETS FOR DETAILS NOT SHOWN. 


a Ty waa = 
a SS 
— a DROP OFF AFTER REMOVAL OF ANCHOR PINS HOLES SHALL BE FILLED 
oe WITH QUALIFIED SPECIAL MORTAR IN ACCORDANCE WITH 
RRX SEC 704. 


es BOGROAG 
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30 TAPER 5:1 FOR PERMANENT CONCRETE TRAFFIC TOP OF PERMANENT CONCRETE 
4 


DIA. X 6 LONG WEDGE BARRIERS GREATER THAN 228” TALL 
BOLT ANCHORS (TYP. ) TRAFFIC BARRIER 


(ULT. TENSION 17,900 LBS) We 
(ULT. SHEAR 21,960 LBS) 6-3 CONNECTION ROD 
BLY (TYP. ) 


THRIE BEAM PIECE ON NON IMPACT SIDE IS OFFSET 
1 FOOT DOWNSTREAM TO PREVENT INTERFERENCE FROM 
THE ANCHORS ON OPPOSING SIDE 


a a Ss 
Rats nanatal tates estate tavatatetenatatee i NattetanatNeeteNe NG te ee ee oaaees 
RIGID PAVEMENT = 


ANCHOR BOLT Sane AN MAC Seen een ine PER EEE FULLY ANCHORED BARRIERS PERMANENT CONCRETE TRAFFIC BARRIER 


GR PIN (TYP. ) OF EITHER NESTED 12 GAGE THRIE BEAM 
OR 10 GAGE THRIE BEAM WITH END SHOES 


THRIE BEAM TRAFFIC SIDE 


FLEXIBLE. RIGID, OR PART ELEVATION OF BARRIER PART PLAN OF BARRIER 


COMPOSITE PAVEMENTS 
STIFFNESS TRANSITION FROM FULLY ANCHORED BARRIER WITH BOLTS OR PINS 
TO PERMANENT CONCRETE TRAFFIC BARRIER ER OR BRE ee 
LIMITS OF UNPROTECTED 
AND UNSHIELDED AREA 


LIMITS OF UNPROTECTED 
AND UNSHIELDED AREA 


Le” 


/ 


CONNECTION ROD TYPE F BARRIER (TYP. ) 
ASSEMBLY (TYP. ) 


DROP OFF 
<2 


FREE-STANDING, | 1 ANCHOR 2 ANCHORS 3 ANCHORS 3 ANCHORS 


TYPE F BARRIER (TYP. ) 
MINIMUM 13 FREE-STANDING BARRIERS AND 4 ANCHORED BARRIERS IN TRANSITION AREA LLY ANCHORED BARRIERS 
ERAL_ NO 


TRACTO ALL VERIFY ALL DIMENSIONS IN FIELD 
WES FORE OR G NEW MATE li 


PLAN OF STIFFNESS TRANSITION FROM FREE-STANDING BARRIERS ech is 2 aaah 
TO FULLY ANCHORED BARRIER WITH BOLTS OR PINS a ee Se eee 


D THRIE BEAM COMPLETE- WILL BE CONSIDERED 
LIMITS OF UNPROTECTED CIDENTAL TO OTHER PAY . 


AND UNSHIELDED AREA 


LIMITS OF LIMITS OF UNPROTECTED ALL_TYPE F BARRIERS S$ ECTED TO ADJACENT 

DROP OFE AND UNSHIELDED AREA TYPE_F BARRIERS WITH ROD ASSEMBLY. AND 
PULLED TIGHT DURING I TO REMOVE SLACK TO 
PROVIDE LONGITUDINAL ING IMPACT. 


AFTER REMOVAL OF ANCH HALL BE FILLED 
LIMITS OF UNPROTECTED WITH QUALIFIED SPECIA ACCORDANCE WITH 


AND UNSHIELDED AREA pete AEs 
SEE OTHER SHEETS FOR DETAILS NOT SHOW 
MISSOURI HIGHWAYS AND TRANSPORTATION 


ANCHOR WITH BOLTS; PINS, OR TIE-DOWN STRAPS OT COMMISSION 


105 WEST CAPITOL 


NO ANCHORAGE REQUIRED UNLESS SHOWN ON PLANS JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


Q” 
QO” 


1 
1 


<2 


DROP. OFF 
> 2 
DROP OFF 


ANCHOR EACH BARRIER WITH 3 ANCHOR BOLTS OR PINS 


TIE-DOWN AND oF Mion, 
TYPE F BARRIER (TYP.) CONNECTION EDGE OF DROP OFF Bae 


TRAFFIC x DENNIS W. 
gg aes a ANCHOR EACH BARRIER WITH 3 ANCHOR BOLTS OR PINS ape TEMPORARY CONCRETE 


(TYP. } 3, Brn TRAFFIC BARRIER 


oon 


MINIMUM OF 4 TIE-DOWN STRAP ANCHORED TIE-DOWN STRAP ANCHORED BARRIERS ANCHOR WITH BOLTS; PINS, QR TIE-DOWN STRAPS Soyy STIFFNESS TRANSITION 


BARRIERS IN TRANSITION AREA 
NO ANCHORAGE REQUIRED UNLESS SHOWN ON PLANS Bre cel ead 
STIFFNESS TRANSITION FOR BARRIER ANCHORED SIGNED, SEALED AND CATED 
WITH TIE-DOWN STRAPS NOTE: TEMPORARY CONCRETE TRAFFIC BARRIER MUST MEET 
(13 FREE-STANDING BARRIERS NOT REQUIRED) BOTH A AND B DIMENSIONS, UNLESS OTHERWISE SHOWN ON DATE EFFECTIVE: 01/01/2021 617 20F 
PLANS. DATE PREPARED: 10/14/2020 


SHEET NO. 


8) OF -°8 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CROSS SECTION 


1V:1H SLOPE OR FLATTER 


PAVEMENT EDGE 
DIFFERENTIAL 
> 2 (Os 3% 


CONDITION 
DIFFERENTIAL TIME 


NON-WORK ING HOURS 


TREATMENT 


WEDGE SLOPE TO 
1V:1H OR FLATTER 


SIGN 
MAINLINE (1) |SIDE ROAD (2) 


D AT APPROXIMATELY 
D WITHI F 
SIGN PL 
WITHIN 

RSECTIO 
RVAL MA 


ONE MILE 
OND ANY 
ON 


NQ SIGNS 
REQUIRED 


rPYANErVIENAY 


Or URORORCRORORERC 
WO OR 
ORR RIC 


EDGE DROP-OFF 


LANE DIFFERENTIAL 


1V:1H SLOPE OR FLATTER 


1V:3H SLOPE OR FLATTER 


Z 
SSISISSA 


HEIGHTS 


* FOR DISTANCES LESS THAN 2', 
SEE STANDARD PLAN 617.20. 


eee Oe 


*k FOR DISTANCES LESS THAN 3%, 
SEE STANDARD PLAN 617.20. 


LANE LINE 


Dash 
LR ER EERE EERE ES. 


PAVEMENT EDGE 
DIFFERENTIAL 
> 2” TO < 


PAVEMENT EDGE 
DIFFERENTIAL 
5 3" 


ANY PAVEMENT EDGE 
OR LANE LINE 
DIFFERENTIAL 


LANE LINE 
DIFFERENTIAL 


LANE LINE 
DIFFERENTIAL > 2” 


WORKING HOURS 


NON-WORK ING HOURS 


WORKING HOURS 


NON-WORK ING HOURS 


WORKING HOURS 


NON-WORK ING AND 
WORKING HOURS 
WHERE PLANS REQUIRE 
ADJACENT LANE CLOSURE 
WITH CHANNEL IZATION 
OR PARTIAL LANE 
CLOSURE WITH BARRIER. 


NON-WORK ING AND 
WORKING HOURS 


N-WORK ING AND 
WORKING HOURS 
WHERE LANES 

OPEN TO TRAFFIC 


ON-WORK ING AND 
WORKING HOURS 
WHERE LANE 
CLOSED TO TRAFFIC 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:1H OR FLATTER 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:3H QR FLATTER 


DELINEATE 
DIFFERENTIAL 
WITH CHANNEL IZERS 


NO EDGE TREATMENT 
REQUIRED 


NO EDGE TREATMENT 
REQUIRED 


WEDGE SLOPE TO 
1V:3H OR FLATTER 


DELINEATE 
DIFFERENTIAL 
WITH CHANNEL IZERS 


NO SIGNS 
REQUIRED 


WO8-17 
WO8-1 7p 


DROP-OFF 
WO8-17_ (3) 


(4) 
WO8-17p (6) 


NO SIGNS 
REQUIRED 


NO SIGNS 
REQUIRED 


NO SIGNS 
REQUIRED 


BE LOCAT 
HWAYS AND 
ERE A LANE 


OULDER DROP-O 
THAN THREE D 
AQUE SHOULD B 
R DROP-OFF SI 


D 


=] — RIGID PAVEMENT 


— FLEXIBLE PAVEMENT 


- ALL PAVEMENT TYPES 


GENERAL NOTES: 


ROADWAY 
Ss 


PING 


RIGHT SI 7 
BOTH SIDES VIDED 
E DIFFERE EXISTS. 


FF SIGNS AR PLACE 
H R 
ADDITION WITH 


N. 


SIGNS SHALL BE VISIBLE TO TRAFFIC ONLY WHEN AND 


WHERE CONDITIONS EXIST. 


FOR ADDITIONAL SIGN SPACING AND DETAILS SEE 


STANDARD PLAN 620.10. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
OF Mig 
‘a 1S) 
~S eon &, 

ERIC E, 


ue PAVEMENT EDGE 
ot TREATMENT 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2017 
8/8/2017 


619.10d 1 OF 1 


THEORETICAL 
THEORETICAL TOE OREN 


1/2 MILE (MIN. ) 


BE XXXN 
<S 


OOD 


TOO? 
teeosrececescy 


Pe tee Bhat 


/ 


LLLP AVL OV LSS SENSES 


GORE LINE INTERMITTENT WIDE DOTTED 
LANE LINE WHITE LINE 


FIRST ARROW 25’ FROM CROSSROAD OR STOP LINE. 


MAXIMUM 3 ARROWS AT 100’ INTERVALS. 


YELLOW 
EDGE LINE 


AUXILIARY LANE MARKING 


ON MULTI-LANE RAMP USE ARROW IN EACH LANE. 


INTERMITTENT / 
peri. WIDE DOTTED 
WHITE LINE 


DOTTED WHITE 
LINE 


WHITE EDGE 


WRONG WAY ARROWS ARE NOT USED WHEN RAMP HAS 
LANE USE CONTROL ARROWS. 


DOTTED WHITE LINE OPTIONAL 


WHITE EDGE OFF RAMP WRONG WAY ARROW 


LINE WHITE EDGE 


LINE 


sete 
SRR 
—— GENERAL NOTES: 


DOTTED LINES SHALL 
9 FOOT GAPS. 


BE 3 FEET IN LENGTH SEPARATED BY 


REFER 
PAVEMENT MARKINGS 


WIDE 


TQ THE STANDARD PLAN 626.00 WHE 
OVER RUMBLE STRIPS. 


INSTALLING 


LINES ARE E WIDTH OF NORMAL LINES. 


THEORETICAL GORE 
INTERMITTENT LANE LINE 


PARALLEL LANE 


YELLOW 
EDGE LINE 


YELLOW 
EDGE LINE 


EXIT RAMP MARKING 


INTERMITTENT LANE LINE LINES SH INTERMIT SOLID WHITE. 


TAPERED LANE 


RMITTENT L 
RATED BY 


rm 


LENGTH OF ACCERLERATION LANE PLUS TAPER. R YELL 


WHIT 
GHWAY 
LLOW. 
EWAYS A 


LINES SHAL 
S. RIGHT 
OR LEF 
LEE TS 
ES SHAL 
ERSE 


(2) DOTTED WHITE LINE OPTIONAL 


LOCATED WITHIN TAPER AREA. 


DOTTED WHITE LINE OPTIONAL 


THEORETICAL 
GORE 


omMaemMm 


er 


WHITE EDGE 


LINE D YELL 


a 


Un —~o 
LS FLOOR KX KKKKNK 


IN “LINE 
TWO-WAY 
DIRECTION 
RMITTENT 


- 
- 


- 
- 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


INTERMITTENT / 
LANE LINE 


LENGTH OF TAPER 


INTERMITTENT 
LANE LINE 


GORE LINE 


DOTTED WHITE 
LINE 


PARALLEL LANE 
IN FEET. 


(1) 
24” YELLOW 


YELLOW 
EDGE LINE 


ENTRANCE RAMP MARKING 


DOTTED WHITE LINE OPTIONAL 


DOUBLE YELLOW 


DPD DDDPDLI DDD DDD DIDI DDD IID DIK 


YELLOW 


LANE LINE INTERMITTENT LANE LINE 


TAPERED LANE 


50’ (TYP.) SPACE BETWEEN BARS. 
OF 3 BARS ARE REQUIRED. IF NECESSARY, 
DISTANCE BETWEEN THE BARS SHALL BE 
DECREASED TO INSTALL 3 BARS. 


(1) A MINIMUM 


THE 


DE» 
HE I 


ER 


SSWALK LINES $S 
CHES WIDE AT 
THE INTERSECTION SID 
T AT THE CURB. 


E LINES SHALL BE A SOL 
CE THAT OF THE EDGELIN 


OWS AND WORD SYMBOLS $ 


TE TRANSV 
4 FEET FRO 
WAY. 


D WHITE TRA 
APART. CR 
HE CROSSWAL 


SV 
OSS 
S 


E LINE 24 
HE NEAREST 


ERSE LINES 
WALK LINES 
HALL 


HITE LINE WITH A WIDTH 


HALL BE SOLID WHITE. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


INTERMITTENT 
LANE LINE 


24” YELLOW 


DOTTED WHITE LINE OPTIONAL 


DOUBLE YELLOW 
WIDE DOTTED 
WHITE LINE 


DOT 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


LID WHITE 


MEDIAN ISLAND MARKING 


E LINE 


WIDE SOLID 
WHITE LINE 


STOP 


VARIES 


LANE DROP MARKING 


SOLID WHITE 
LANE LINE 


AWE yy, 


MS, 


/, 
/, “ny, 


“yy, “ 
“EER 


1, 


f, 
TW 


PAVEMENT MARKING 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2022 
1/19/2022 


620. 00N 


SHEET NO. 


1 OF 6 


SHOULDER un 


aera LANE LINE Ns 


ee ee ta, MERGE 
SHOULDER uy YELLOW 4” YELLOW 
ELLOW eet é Se oa Nes aie EDGEL INE 


(1) 50’ (TYP.) SPACE BETWEEN BARS.A MINIMUM OF 3 BARS ARE REQUIRED. 
| IF NECESSARY. THE DISTANCE BETWEEN THE BARS SHALL BE DECREASED 
e 


TO INSTALL 3 BARS. 


SHOULDER \ WHITE EDGELINE 


4” YELLOW 


it } 
INTERMITTENT LANE LINE WAN 


Bed YELLOW WV 
DETAIL B CENTER INES genre EDGELINE 


24” YELLOW SHOULDER 


S x W WHEN POSTED SPEED 45 MPH OR 
REATER OR WS? /60 WHEN POSTED 
PEED IS 40 MPH OR LESS. 

XTEND DISTANCE (L) AS REQUIRED BY 
EDGE OF IGHT DISTANCE CONDITIONS. 
TRAVELED 


WAY ENGTH OF TAPER IN FEET. 


(?) 


ES. 25 BE 10 FEE LENGTH 


EDGE OF DETAIL A FOOT 


TRAVELED _] NSS 
WAY LINES BE SOL 
BE C US ACR 


OSTED OR 85 PERCENTILE SPEED IN MPH. SECTI S. 


SHOULDER OFFSET DISTANCE IN FEET. RL LE ST PASSING ROADWAYS SHALL 


W PAV STRI ROUGH TRANSITIONS. SEE 
ACT FOR S$ DETAILS. 


WARNING SIGN SPACING MEASURED FROM 
BEGINNING OF THE TAPER TO WARNING 
SIGN “LANE ENDS MERGE RIGHT” 


EST, HALL E PLACED ON BRIDGES. 


COOO0O0DdOno0000o000! 


cai ee 
> > 


RUMBLE PS SHALL BE MILLED. 


RQ 


TERL INE LE STRIPS SHALL BE CONTINUQUS THROUGH 
NECTIO SIDEROADS WITH NO LEFT TURN LANES. 


QF 


SCONT INUE TERLINE RUMBLE STRIPS THROUGH THE 
ITS OF A EFT TURN LANES. INCLUDING ANY LANE 
PER SECTI . 


aAar0U O00 F DVD OT10 FMD NH 


Poe 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ty, 


Is. Z 
Gy 


PAVEMENT MARKING 


ER 


7, 
Zi Ro 


Ng 


SECTION ~_{L- ee ai Zion ALTERNATE PASSING LANE 


DETAIL A CENTERLINES 


LATERAL DEVIATION SHALL NOT DETAIL B SHEET NO. 


EXCEED ONE INCH IN 100 FEET. DATE EFFECTIVE: 04/01/2022 
DATE PREPARED: 1/19/2022 620. 00N 2 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


YELLOW eee 


WHITE a 


DIRECTION OF TRAVEL 
EDGE OF > 


TRAVELED 
WAY 


LANE LINE 


ao 


DIRECTION OF TRAVEL 
~al 


DIRECTION OF TRAVEL 
> 


WHITE ae 


DIVIDED PAVEMENT 


WHITE She eres 


YELLOW CENTERLINE 


DIRECTION OF TRAVEL 
> 


WHITE EDGELINE 
TWO-LANE TWO-WAY 


TYPICAL STRIPING OFFSETS 
WITHOUT RUMBLE STRIPES 


DIRECTION OF TRAVEL 
~= 


EDGE OF _| 
TRAVELED 
WAY 


LEGEND 
co WHITE LINE 


wes YF | | OW LINE 


FFSET FROM EDGE OF TRAVELED 
WAY (TYP. ) 


YELLOW CENTERLINE 


DIRECTION OF TRAVEL 
aa 


TWO-LANE TWO-WAY 


TYPICAL STRIPING OFFSETS 
FOR RUMBLE STRIPES 


DOUBLE LINE 
LINE DETAIL 


FFSET FROM JOINT (TYP. ) 
FFSET FROM CENTERLINE (TYP. ) 


© OR JOINT zi 
TWO-LANE PAVEMENT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


AMEE yy, 


MS, 


Y, 
/, “ny, 


PAVEMENT MARKING 


ty 7 
‘Y, HSER 
WWW 


1, 


SHEET NO. 
DATE EFFECTIVE: 04/01/2022 


DATE PREPARED: _ 1719/2022 | 620. 00N 3 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGEL INE 


VAR. 


* 


FOR SHOULDERS 


AS SHOWN ON PLANS 


EDGE OF 
TRAVELED WAY 


* = LATERAL DEVIATION SHALL NOT EXCEED ONE 


INCH 


HE Sa rar or 


2 WAY 2 LANE 


(SEE TYPICAL STRIPING 
FOR RUMBLESTRIPS) 


IN 100 FEET. 


DOT 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SS we 
4 mn f IAL ENS 


THIS SHEET HAS BEEN 
‘SIGNED, 
ELEC 


PAVEMENT MARKING 
STRIPING THROUGH 
RUMBLE STRIPS 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2022 SHEET NO. 


1/19/2022 620. 00N 4 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


“G3lVG ONV_ d30V4aS ATIVIINOYLIS7S N3S8 SVH LT LS5HS STHL NO INSSSYd SIT AW3S V4 


6636 ) 


MO 65102 


SHEET NO. 


COMMISSION 


105 WEST CAPITOL 


JEFFERSON CITY, 
ASK-MODOT (1-888-275 


620. 00N 


1-888 


PAVEMENT MARKING 


MARK INGS 


MISSOURI HIGHWAYS AND TRANSPORTATION 


04/01/2022 
1/19/2022 


FISH-HOOK ARROW 
ROUNDABOUT APPROACH 


OR 


DOT 


LEFT LANE AND 
SINGLE LANE 
APPLICATIONS 


ONLY USE 


DATE EFFECTIVE 
DATE PREPARED 


KEKSSSSRSESSSSI xe 
POOP 


ANA ANAS 
AX Ro 


KO} 


EEX. 
RRO Sh RHR IR RRR URE oe TRE RRR RRR REIS 
KEKE XR AK KEXRAR KKK ARK RK BX ARK RK ARK PKK PS 


ara 


oe 
x 


FIRST ARROW 75 FEET 


WORD MARK ING 
ELONGATED WORD & SYMBOL 


ARROW MARKINGS 
TWO LANE USE CONTROL ARROWS FOR FIRST 200 FE 
WITH ONE ADDITIONAL ARROW EVERY 400 FEET OF 


MANDATORY MOVEMENT LANE. 


FROM STOP LINE. 


CEOS 
ASE REEKK XK RRR KS 


TORN eae OOOO 
i<So} gece Sooo 
Sot as tae e8e' 


BICYCLE SYMBOL 


LANE LINE 


INTERMITTENT 


LANE WIDTH 
LANE LINE 


BEGIN LINES 
AT FULL 
OPTIONAL 


DOTTED 


INTERMITTENT 
LANE LINE 


LINE \ 


YELLOW 
EDGE 


YELLOW 
WHITE EDGE 


SIGNALIZED GRADE 


INTERSECTION MARKING 
WORD MARKING 
ELONGATED WORD & SYMBOL 


STOP LINES SHALL BE PLACED 90° TO 
THE ROADWAY. 

IF RAILROAD GATE IS PRESENT THE 
STOP LINE SHALL BE 8’ FROM GATE. 


2’ WHITE BANDS AT RIGHT 
ANGLES TQ PAVEMENT 


a ze 


OP LINE 


W10-1a 
SOLID SIGN (2) 
YELLOW 

NO PASSING 
LINE 


VARIABLE 


PAVEMENT DETAIL t 
24” MAX. 
DISTANCE FROM THE RAILROAD CR G WHITE 
ING TO THE NEAREST TRACK WILL Y STOP BAR 
G TO THE APPROACH SPEED A HE 
STANCE OF THE VEHICULAR T C 
ING, BUT SHALL BE NO LESS 
LANE ROADWA LL BE MAR - 
2° WHITE BANDS, CENTERLINE F WO-LANE A ACH 
INCLUDED IN N ON THE AP H TO A CR G. 
SYMBOL PAY ITEM —-LANE ROADW HE TRANSV 
ALL EXTEND S ALL APP H 
AND INDIVID RX R” SY 
USED IN EACH APPROACH LANE. { 
1a" 


T OF W10-1a SIGN BY OTHERS. 


SYMBOL DETAIL LETTER DETADL 


RAILROAD GRADE CROSSING 


EDGE OF INTERSECTION OR CROSSWALK 


DIRECTION OF TRAVEL 


WHITE YIELD LINE TRIANGLES 


D = 3" TO 12” 


TRIANGLES SHALL BE UNIFORMLY 
SPACED AND COVER THE COMPLETE 
WIDTH OF THE TRAVEL LANE. 
SPACING SHALL BE ADJUSTED SO 
THERE ARE NO PARTIAL TRIANGLES 
WITHIN THE YIELD MARKING. 


24" 


MAX. 


WHITE 
STOP BAR 


WHITE MIDBLOCK 
CROSSWALK 
(CONTINENTAL ) 


| 
¢ 
LANE 


| 
€ 
LANE 


PEDESTRIAN CROSSWALKS 


6” CROSS WALK 


SHALL EXTE 
FACE OF TH 


VARIABLE B 
THE ACTUAL 
WIDTH 


VARIES BAS 
DISTANCE T 
CURB, BUT 

NOT EXCEED 
IF SHOULDE 
EXIST THE 
SHALL BE E 
TO THE CUR 
ADDING ADD 
BLOCKS IF 


ND 
Bie 


ASE 
LA 


E 
0 


LINE 
TO THE 
URB 


D ON 
E 
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TRAVIS D. 
KOESTNER 


NUMBER 
PE-30042 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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DATE 
DATE 


EFFECTIVE: 
PREPARED: 


10/01/2022 
7/19/2022 


620. 00N 


SHEET NO. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


APPROX IMATE 
AREA OF TEMPORARY PAVEMENT MARK ING EDGE OF 200' 36! 


TEMPORARY RAISED SHOULDER TEMPORARY RAISED 
PAVEMENT MARKER (YELLOW) PAVEMENT MARKER 


4" WIDE SHORT TERM | 
TAPE OR PAINT ———»(t—j 


2K OPTIONAL TEMPORARY PAVEMENT 
MARKING DETAIL FOR 
INTERMEDIATE LIFTS 


ASTM TYPE V 
EXISTING YELLOW TEMPORARY RAISED TEMPORARY RAISED RETROREFLECTIVE 
CENTER STRIPE PAVEMENT MARKER PAVEMENT MARKER (WHITE) SHEETING 


TWO-WAY MARKING WITH DOUBLE YELLOW Retatetetatatetetatatetetatatetet 
a 
PROHIBITTED PASSING MARKING SECTION 


EDGE LINES AND LANE LINES 
ON MULTILANE DIVIDED SECTIONS 


ELEVATION 


AREA OF TEMPORARY PAVEMENT MARKING APPROX [MATE TYPICAL TEMPORARY RAISED 


TEMPORARY RAISED euGe. O TEMPORARY RAISED PAVEMENT MARKER DETAIL 


PAVEMENT MARKER (YELLOW) SHOULDER PAVEMENT MARKER (YELLOW) 


ERAL NOTES: 


RY PAVE G IS REQUIRED WHEN 200 
TIVE LI OR MORE OF RMANENT 
ENT MARK I E » OR AS 
D BY TH 


RAIS S)+ OR THE 
"X 4 Ts WHEN 
HALL D 
CTIV ENT 

RE | : REFLECTIVE 
HALL AL COST 
ISS EF ICIENT 

L UTIVE 

D 


TEMPORARY RAISED 
TEMPORARY RAISED PAVEMENT MARKER (WHITE) 


ered terest oes EDGE LINES AND CENTERLINE 
ON TWO-WAY SECTIONS 
WITH PAVED SHOULDERS GREATER THAN 4 FEET WIDE 


TWO-WAY WITH LEFT-TURN 
LANE MARKING SECTION 


WOW OOM TI. I 
m=s=rMmi 


TS, 4°X 4 TAPE OR 
BE USED I! E RPMS. 


am 


TEMPORARY RAISED RA 
APPROXIMATE EDGE PAVEMENT MARKER (YELLOW) 


OF SHOULDER SU EDIATE LIF E REMOVED 
DIRECTION OF TRAFFIC DIRECTION OF TRAFFIC OR T F THE NEXT F 


L TEM GS SHALL BE RE BY THE 
TRAC STALLATION OF T MARKINGS, 


POSITION OF CEPT T MARKINGS E TO BE INSTALLED 
EDGE OF OTHE 


EDGE OF 
TRA Y 
TRAVELWAY a 


PORA L NOT BE USED FOR TEMPORARY 
RK ING F L SURFACE PT WHEN SPECIFIED 
THE 


SHORT TERM 
MARK ING 
TAPE OR 


Ae eens PAINT MISSOURI HIGHWAYS AND TRANSPORTATION 
MARKER TEMPORARY RAISED OT COMMISSION 


PAVEMENT MARKER (WHITE) 105 WEST CAPITOL 
JEFFERSON CITYs MO 65102 


APPROX IMATE APPROX IMATE 1-888-ASK-MODOT (1-888-275-6636 ) 


EDGE OF EDGE OF EDGE LINES AND CENTERLINE 
SHOULDER SHOULDER ON TWO-WAY SECTIONS WITH we F ie 


eon 


PAVED SHOULDERS 4 FEET WIDE OR LESS, oes? TEMPORARY PAVEMENT 


DETAIL A OPTIONAL DETAIL A AGGREGATE OR EARTH SHOULDERS oo NUMBER MARK ING 


Oo oa 
ea hey 
% THREE TEMPORARY RAISED PAVEMENT FOR INTERMEDIATE LIFT OR NO SHOULDERS Peo, =a TEMPORARY PAVEMENT 

MARKERS SHALL BE USED IF Sona © MARK ING 
SHOULDER IS 6’OR WIDER. re ence vas EEN 
OTHERWISE, USE TWO SO NEELECTRONICALLY. 
TEMPORARY RAISED PAVEMENT 
MARKERS. DATE EFFECTIVE: O7/01/2017 

DATE PREPARED: 5/1/2017 620. 1 OG 


SHEET NO. 


LJOF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


4" 


4” WIDE WHITE 


a 


WIDE WHITE RAMP 


EDGE LINE 


3" 


WIDE YELLOW 


ENTRANCE 


WIDE WHITE 


4” WIDE WHITE RAMP 


EDGE LINE 


EXIT RAMP 


3" 


WIDE YELLOW 


4”"WIDE 


WHITE 


4" WIDE WHITE 
EDGE LINE 


LANE TRANSITION 


GENERAL NOTES: 


TEMPORARY PAVEMENT MARKING IN INTERSECTIONSs RAMPS 
GORES AND OTHER TRANSITION AREAS USE AN INTERMITTENT 
MARKING OF 2 FEET LONG AT A CYCLE OF 20 FEET. 


LIMITS OF TEPORARY GORE MARKING ARE THE SAME AS THE 
EXISTING GORE LINES. 
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ERIC E. - 


= SOHROETER = TEMPORARY PAVEMENT 


3 wan MARK ING 
“Seu LANE TRANSITION AND 
THIS ieee HAS BEEN RAMP AREAS 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


a 
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DATE PREPARED: 5/1/2017 | 620.10G 2? OF 5 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


WHITE 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


4" WIDE DOUBLE YELLOW 


PLAN VIEW 


OTES: 


ROWS AND STOP BARS ARE REQUIRED WHEN 
DIFICATIONS DURING CONSTRUCTION CREATE 
RATIONS DIFFERENT THAN EXISTING, OR THE 
EMENT MARKING INCLUDES THEM. 


D 
G 


) 


RAISED 


ISLAND L HITE TEMPORA ARKING AROUND ISLANDS 
D WHEN THE I D CURB IS NOT PAINTED. 


(APPROX. 


VEMENT MARK I N INTERSECTIONS, RAMP 
HER TRANSITI REAS USE A NTERMITTENT 
ONG AT A CYCLE OF 20’. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK—-MODOT (1-888-275-6636 ) 


4" WIDE jie 


WIDTH GF LANE i 


TEMPORARY STOP 


RAISED CHANNEL IZING OF Mise, 
BAR DETAIL (WHITE) % 


RAISED DIVISIONAL eons 


ISLAND S ae G 
ISLAND : ce TEMPORARY PAVEMENT 


NUMBER 
sal MARK ING 
INTERSECTIONS 


TEMPORARY ARROW 
DETAIL (WHITE) 


2 & 
on wen LY 
“So we 
‘ONAL © 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


SOF 3 


DATE EFFECTIVE: O7/01/2017 
DATE PREPARED: 5/1/2017 


620.10G 


LIMITS OF TEMPORARY PAVEMENT MARKING 


2 MILE INTERVAL 


1 MILE INTERVAL 1 MILE INTERVAL 


is 
@3) 


WO8-17R 


WO8-17R 
WO8-17p 


23) 


|e 
@3) 


HOE eR WO8-17R 


| 1 MILE INTERVAL 1 MILE INTERVAL | 


2 MILE INTERVAL 


SIGN SPACING FOR MAINLINE S 


(DETAIL SHOWN IS BASED ON A PROJECT MEETING ALL CONDITIONS: NO CENTER STRIPE. UNEVEN LANES. SHOULDER DROP-OFF AND BUMP. ) 
WHEN BOTH UNEVEN LANES AND SHOULDER DROP-OFF SIGNS ARE USED. BOTH SIGHS SHALL STAY IN PLACE UNTIL BOTH CONDITIGNS NO LONGER EXIST. 
IF ONLY ONE CONDITION EXISTS (UNEVEN LANES OR SHOULDER DROP-OFF). THE SIGN SPACING SHALL BE AT 1 MILE INTERVALS. 


EMPORARY PAVEMENT MA Gs SEE 


ORARY PAVE T MA G INSTALL 
STRIPING S BEE RE 
RE TQ REMA IN PLACE UNT 
LINE PAV T MAR GS AR 
) G OVERED O OVED EN PA 
G HAS B INSTA D. 


wO8-17R 


CED AT AP ATELY TWO-MI 
0 . WHEN THE IN 
LS WITHIN EIGHTH MILE 0 
G5)» THE L R MAY BE ELIMI 


L BE POST TED AND IN ACC 
D PLAN 616.1 D 903.03. 


SHOULDER DROP-OFF SIG ARE IN PLACE FOR GREATER 
THREE DAYS, THE SHOULDER DROP-OFF PLAQUE SHOULD 
SED IN ADDITION WITH THE SHOULDER DROP-OFF SIGN. 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


LIMITS OF TEMPORARY PAVEMENT MARKING 


MILE INTERVAL 1 MILE INTERVAL 1 MILE INTERVAL 1 MILE INTERVAL 


T "| 
@ @ 


wo8-17L wo8-17L 


Mog outs wO8-17R wos8-17R 


SIGN SPACING FOR DIVIDED OR MULTI-LANE HIGHWAY 


(DETAIL SHOWN 1S BASED ON A PROJECT MEETING CONDITIONS OF UNEVEN LANES AND SHOULDER DROP-OFF. ) 
WHEN BOTH UNEVEN LANES AND SHOULDER DROP-OFF SIGNS ARE USED. BOTH SIGNS SHALL STAY IN PLACE UNTIL BOTH CONDITIONS NO LONGER EXISTS. 
WHEN ONLY ONE CONDITION EXISTS (UNEVEN LANES OR SHOULDER DROP-OFF), SIGN SPACING SHALL BE AT 1 MILE INTERVALS 


wo8—-17L 
WO8-17p 


23) 


TEMPORARY PAVEM 


ALL BE POST MOUNTE 
D PLANS 616.10 AND 


R DROP-OFF SIGNS A 
AYS,s THE SHOULDER 


wos~11 WO8-17R WORST WO8-17R E DDITION WITH THE $S 


WO8-17R 
wO8-17p 


23) 


ENT MARKING, 


903.03. 


SEE 


D AND IN ACCORDANCE 


RE IN PLACE FOR GREATER 
DROP-OFF PLAQUE SHOULD 
HOULDER DROP-OFF SIGN. 
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1-888-ASK—-MODOT (1-888-275-6636 ) 


eon 


SIGN SPACING AT STATE ROUTE INTERSECTIONS SIGN SPACING AT RAMPS Sree 


(&) BUMP SIGN SHOULD BE IN ACCORDANCE WITH STANDARD PLAN 619.10. (4) BUMP SIGN SHOULD BE IN ACCORDANCE WITH STANDARD PLAN 619.10. ps aan 
> NUMBER 
2, PE-DBAtt & 
Kn esos Ss 


< 
“5704 & 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TEMPORARY PAVEMENT 


MARK ING 
DIVIDED AND MULTI-LANE 
HIGHWAYS 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2017 
sv207 | O20-10G 


SHEET NO. 


2 OF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


LANE WIDTH 


LANE WIDTH 


LANE WIDTH 


EDGE OF PAVEMENT 


EDGE OF PAVEMENT 


DIRECTION OF 
TRAVEL 


LANE WIDTH 


EDGE OF PAVEMENT 


%* THIS HOLE SHOULD ONLY BE USED ON PATCHES EXISTING 
PRIOR TO CONSTRUCTION.THE HOLE SHOULD BE LOCATED 
CLOSE TO THE CENTER OF THE PATCH. BY USING THIS 
HOLE» THE TWO HOLES LOCATED AT THE SHOULDER COULD 
BE ELIMINATED. 


EDGE OF PAVEMENT 


PASSING LANE 


LONGITUDINAL JOINT 


“TRAVEL” LANE FOR MULTIPLE 
LANES OR BOTH LANES OF TWO 
LANE DIRECTIONAL ROADWAY. 


EDGE OF PAVEMENT 


DIRECTION OF 
TRAVEL 


EDGE OF PAVEMENT 


DIRECTION OF 


TRAVEL , 


DIRECTION OF 


TRAVEL , 


ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 
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HOLE PATTERN FOR 
PAVEMENT SLAB 
STABIL1ZATION 


10/01/1998 SHEET NO. 
8/21/2009 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


RUMBLE 
STRIPS 


EXPRESSWAY DIVIDED 


RUMBLE 


rt STRIPS 
;)~Cté«<Cd 


RUMBLE STRIPS 


IDENTIAL, 
ERCIAL O 


TER ROAD 


SHOULDER 


ONE-WAY OR 
TWO-WAY ROAD 


INTERSECTIONS 


EDGE OF 
TRAVELED WAY 


EDGE OF A 


TRAVELED WAY 


ACCELERATION LANE SHOWN 
ACCELERATION OR DECELERATION LANE 


RUMBLE STRIP LAYOUTS 


RUMBLE STRIP 
PLAN VIEW 


14’ PAVEMENT 
STRUCTURES, 
ALL SHOULDER TYPES 


13' PAVEMENT 
STRUCTURES; 
ALL SHOULDER TYPES 


PAVEMENT 
STRUCTURES § 12° 
WITH A2 SHOULDER 


PAVEMENT 
STRUCTURES < 12° 
WITH A3 SHOULDER 


PAVEMENT 

STRUCTURES <£ 12° 
WITH EARTH OR 
AGGREGATE SHOULDERS 


LATERAL DEVIATION SHALL NOT 
EXCEED ONE INCH IN 100 FEET. 


EDGE OF SHOULDER 
PAVEMENT 


EDGE OF SHOULDER 
PAVEMENT 


PAVEMENT SHOULDER 


EDGE OF SHOULDER 
PAVEMENT 


FOR PAVEMENT MARKING. 


HALL NOT BE PLACED ON BRIDGES. 


PS SHALL BE MILLED. 


LL NOT BE MILLED ONTO TRANSVERSE 


$. 


ONCRETE ENT WITH 15’ JOINT SPACING, AT 
TWE LE STRIPS SHALL BE MILLED PER PANEL. 


MBLE ST LL BE OMITTED IF SHQULDERS ARE LESS 
HAN 2’ WID 
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RUMBLE STRIP CROSS SECTION VIEW 


AWE yy, 


Y, 
/, “ny, 


\W 


THALAWM 


| RUMBLE STRIPS 
504 OS SHOULDER 


N \ 
WS 


THIS SHEET HAS BEEN 
si 


W ts 
“KER 


1, 


SHEET NO. 


IOP 22 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: 3/9/2022 


626.00H 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


EDGE OF 
TRAVELED WAY 


SECTION C=C 


DETAIL B 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


%* = LATERAL DEVIATION SHALL NOT 
EXCEED ONE INCH IN 100 FEET. 


EDGE OF 
TRAVELED WAY 


IN 


88-)88-88- 88> 


DETAIL B 


ES: 
D PLAN 620.00 FOR PAVEMENT MARKING. 


PS SHALL NOT BE PLACED ON BRIDGES. 


SHOULDER 
STRIPS SHALL BE MILLED. 


ae 


RUMBLE STRIPS SHALL BE CONTINUOUS 
NECTIONS OF SIDEROADS WITH NO LEFT 


CENTERLINE RUMBLE STRIPS THROUGH THE 
LL LEFT TURN LANES», INCLUDING ANY LANE 
ONS. 
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N 
oO oO 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 04/01/2009 626.00H SHEET NG? 
DATE PREPARED: _2/20/2009 2 OF 2 


ELEV. 1 
@ & CULVERT 


CONSTRUCTION JOINT KEY NOT SHOWN FOR EROADWAY. OR“ MEDIAN 


CLARITY.+ SEE SHEET 3 OF 3 FOR DETAILS. 


SHOULDER TO SHOULDER 


IF UNSUITABLE MATERIAL IS ENCOUNTERED, 
EXCAVATION OF UNSUITABLE MATERIAL AND 
FURNISHING AND PLACING OF GRANULAR 
BACKFILL SHALL BE IN ACCORDANCE WITH 


(SEE ROADWAY PLANS) 


A 


SEC 206. 


KEYED CONST. 
JOINT 


[F ANY PART OF THE BARREL IS 
EXPOSED+ THE ROADWAY FILL SHALL 
BE WARPED TO PROVIDE 12 INCHES 
MINIMUM COVER. 


GRANULAR BACKF ILL 


GENERAL ELEVATION A-A 


CHANNEL BOTTOM SHALL BE GRADED WITHIN RIGHT OF WAY FOR TRANSITION OF CH 
CHANNEL BANKS SHALL BE TAPERED TO MATCH CULVERT OPENINGS. 


TO CULVERT OPENINGS. 


ANNEL BED 


BARREL LENGTH 


GRANULAR BACKFILL_LIMITS 


GRANULAR BACKFILL LIMITS 


ie} 


€ ROADWAY | 
OR € MEDIAN—» 


A+B 


sole 


A+C 


= TOTAL LENGTH NORMAL TO & ROADWAY OR € MEDIAN 


PLAN OF LAYOUT DIMENSIONS 


(a) AHEAD STATION WHERE STREAM FLOWS LEFT TO RIGHT. 


(b) AHEAD STATION WHERE STREAM FLOWS RIGHT TO LEFT. 


EQUATIONS FOR COMPUTING & 


ANGLE OF BARREL SLOPE WIT 
ANGLE OF FILL SLOPE WITH 
HORIZONTAL DISTANCE FROM 


UPSTREAM HEADWALL NORMAL 


HORIZONTAL DISTANCE FROM 
DOWNSTREAM HEADWALL NORMA 


CROSS SLOPE OF EACH PART 
NEGATIVE IF FALLING AWAY 


THE TERM “A(CS)” IS THE DIFFER 
NORMAL TO @ ROADWAY OR & MEDIA 


TO ACCOUNT FOR A VARYING PROF I 
CORNERS OF THE INSIDE FACE OF 


SEE ROADWAY PLANS FOR SLOPES, 


H HORIZONT 
HOR] ZONTAL 
UPSTREAM E 


TO €@ ROADW 


DOWNSTREAM 
L TO € ROA 


OF ROADWAY 
FROM € ROA 


ENCE IN EL 
N. THIS T 


LE GRADE T 
THE HEADWA 


€ ROADWAY 


B. B AND C 


AL NORMAL TO @ ROADWAY OR € MEDIAN = ene ELEV. 1 — ELEV. 2 ) 
W 


NORMAL TO @ ROADWAY OR € MEDIAN = ARCTAN (HER) 

HOR, 
DGE OF SHOULDER TO FILL + ACCS) — A(TAN&) 
AY OR & MEDIAN TANB + TAN& 


EDGE OF SHOULDER TO = € RDWyY. 
DWAY OR & MEDIAN 


INCLUDING CROWN.» LANES AND SHOULDERS. 
DWAY OR & MEDIAN. 


EVATION BETWEEN © ROADWAY OR & MEDIAN AND THE TOP OF THE FILL SLOPE 
ERM SHALL BE ADJUSTED FOR UNSYMMETRICAL AND NONSTANDARD ROADWAYS. 


HE € ROADWAY FILL SHALL BE BASED ON STATIONS THAT CORRESPOND TO THE 
LLS THAT PRODUCE MAXIMUM VALUES FOR B AND C. 


FILL AND ELEVATIONS 1 AND 2. ELEVATIONS 1 AND 2 CORRESPOND TO UPPER 


= ¢ RDWY. 


FILL + ACCS) + ACTAN&) 
TANB — TAN& 


CS IS POSITIVE IF RISING AND 


AND LOWER FLOW LINE ELEVATIONS AND MAY BE BELOW THE NATURAL STREAM BOTTOM DUE TO ENVIRONMENTAL REQUIREMENTS. 


LAYOUT DIMENSIONS 


R 


EQUATIONS 


EQUATIONS 


EQUATIONS 


EQUATIONS 


23" 


2TX 


HT + TS - 12” 


=el</ oO; 1m ao; oye 


2A +B +C + 2E 


4 
= 


MAX{3’-4” OR (BS + 12”)} 


GENERAL NOTES: 


DESIGN SPECIFICATIONS: 
2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 
REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS ae LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f’c = 4, oe PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 


MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED, 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 
SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 
REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 
IN ACCORDANCE WITH MISSOURI] STANDARD PLANS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
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CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: STRAIGHT 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


LAYOUT 


SHEET NO. 


1 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2015 
9/13/2015 


703.10J 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOTTOM 
SLAB 


4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 


J3 BARS AT TOP 


A1 BARS AT BOTTOM 


& R2 BARS 


#5-R1 


-F_BARS 
(h) 
AT TOP (i) 
-F B 
AT TOP (i) 


cTs. 
cTS 


#4—-F BARS AT| ABT. 
#4—-F BARS AT| ABT. 
#4—-F BARS AT| ABT. 


“ 


#4—-F BARS AT| ABT. 


AT TOP 
AT TOP 


2- 
2- 


144 
14 


2-#7-J1 BARS 


#5-R3 BARS 


€ CULVERT 
= 


-F BARS 
AT BOTTOM 


#4—-F BARS AT ABT. 
2- 


#4-F|BARS AT ABT 
2-#4-F BARS 
“| AT BOTTOM 
#4-F|BARS AT ABT 
2-#4-F BARS 
“| AT BOTTOM 


L222 


TRANSVERSE JOINT 
B2 BARS AT BOTTOM 


AT TOP 


BARS AT ABT. 
2-#4-F BARS 
AT BOTTOM 


CTS. 


J4 BARS AT BOTTOM 


A2 BARS AT TOP 


HALF PLANS 
HALF PLANS ARE SYMMETRICAL ABOUT € CULVERT. 


J3 BARS AT FILL FACE 


A1_ BARS 


#4-F BAR AT 
{\ FILL FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


TT A ST SY 


TRANS. JOINT 


B2 BARS AT STREAM FACE 


<< 


KEYED CONST. 
JOINT 


J4 BARS AT FILL FACE 


A2 BARS 


ELEVATION 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 
FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 
TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 


FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 

(b) VARIESs 12” MAXIMUM 
(c) U4 BAR SPACING 

(d) NOT SPECIFIED ON 
(e) NOT SPECIFIED ON 
NOT SPECIFIED ON 
NOT SPECIFIED ON 
FOR DESIGN FILLS 
FOR DESIGN FILLS 
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CONCRETE 
SINGLE BOX CULVERT 


SKEW: SQUARED 
WINGS: STRAIGHT 


Parag tae RE ] NF ORCEMENT 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 07/01/2015. 703.10J 2 OF 3 


DATE PREPARED: 95/13/2015 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


m—@ CULVERT 


#4—-F BARS 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


2-#4—-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMI 


S #4—-F BARS AT ABOUT 14 CENTERS 


AND MEMBER SIMERISIONS #4-F BARS AT ABOUT 14” CENTERS 


| 2-#4-F BARS 
| J3_ BARS 
re 3 1 Eas 


#4—-F BARS AT ABOUT 14” CENTERS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


2-#4-F BARS 
2-#4-F BARS 


EXPOSED 
SURFACE 
(Typ. ) 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN 
ACCORDANCE WITH 057 SHALL BE SECURELY 
STITCHED TO ONE OF THE CONCRETE WITH 10 


GAGE COPPER WIRE 2 GAGE SOFT DRAW 7 ” 
GALVANIZED STEEL . #4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


ONE ae Lie aaeeaee MISSOURI HIGHWAYS AND TRANSPORTATION 
SIZESs SPACING AND DIMENSIONS OF DOT COMMISSION 
#5-R2 BARS ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
AT 12” CTS. #5—-R3 BARS BARS. SEE 703.17. FOR J5 BARS, JEFFERSON CITY, MO 65102 
AT 12” CTS. SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


i 
ELEMIS ERE: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 ay 2 SINGLE BOX CULVERT 
ADWALL. = 


NUMBER . 
DRAWING NOT TO SCALE. FOLLOW B, Peoria SKEW: SQUARED 
2. 


DIMENSIONS. yea WINGS: STRAIGHT 
ONAL 


Vg 1 #5—-R1 BARS 7 
BAR AT 12” CTS. #8-D1 BAR MINIMUM CLEARANCE TO REINFORCING 


STEEL SHALL BE 14”. THIS SHEET HAS BEEN SECTIONS 
UPSTREAM HEADWALL DOWNSTREAM HEADWALL SONRIECTRONCALLY. 
REINFORCEMENT REINFORCEMENT =a 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 103.10d 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR 
CLARITY.s SEE SHEET 3 OF 3 FOR DETAILS. 


IF UNSUITABLE MATERIAL IS ENCOUNTERED, 
EXCAVATION OF UNSUITABLE MATERIAL AND 
FURNISHING AND PLACING OF GRANULAR 

SP aaee SHALL BE IN ACCORDANCE WITH 


CONST. 
JOINT 
(TYP. 


€ ROADWAY OR & MEDIAN—> 


SHOULDER T 


O SHOULDER 


(SEE ROADWAY PLANS) 


A 


LL; 


NER SNE KE KRESS 


KE 
JOINT 


HOR. 


S.] VER. 


ae CONST. 


[IF ANY PART OF THE BARREL 
EXPOSED+ THE ROADWAY FILL SHALL 


BE WARPED TO PROVIDE 12 
MINIMUM COVER. 


ELEV. 2 
@ €@ CULVERT 


ELEV. 1 
@ € CULVERT 


CHANNEL BOTTOM SHALL BE GRADED WITHIN RIGHT OF WAY FOR TRANSITION OF CH 


TO CULVERT OPENINGS. 


GRANULAR BACKF ILL 


wn 
faa) 


GENERAL ELEVATION A-A 


ANNEL BED 


CHANNEL BANKS SHALL BE TAPERED TO MATCH CULVERT OPENINGS. 


BARREL LENGTH 


GRANULAR BACKFILL LIMITS 


GRANULAR BACKFILL LIMITS 


io} 


& ROADWAY 


OR € MEDIAN—» 


A+B 


TIE STATION 


A+C 


10” 


ANGLE OF BAR 
ANGLE OF FIL 
HORIZONTAL D 


UPSTREAM HEA 


HORIZONTAL D 
DOWNSTREAM H 
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GENERAL NOTES: 


DESIGN SPECIFICATIONS: 
2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 
REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS ae LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f’c = 4, eer PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 


MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED. 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 
SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 
REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 
IN ACCORDANCE WITH MISSOURI STANDARD PLANS. 
MISSOURI HIGHWAYS AND TRANSPORTATION 
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TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 
(b) VARIESs 12” MAXIMUM 
(c) U4 BAR SPACING 
(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 

SAME SIZE AND SPACING AS A1 BARS 

A1 BAR SPACING 

FOR DESIGN FILLS OVER 20” 

FOR DESIGN FILLS 2-0” OR LESS 
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SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636 ) 
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GENERAL NOTES: 


DESIGN SPECIFICATIONS: 


MAX{3‘-4” OR (BS + 12”)} 


2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM 


REVISIONS 


DESIGN LOADING: 
VEHICULAR = HL—-93 MINUS oe LOAD.» EARTH = 120 LB/CF 
EQUIVALENT “FLUID PRESSURE = 30 LB/CF (MIN. ). 60 LB/CF (MAX. ) 


DESIGN UNIT STRESSES: 
CLASS B-1 CONCRETE (BOX CULVERT) f'c = 4, eee PSI 
REINFORCING STEEL (GRADE 60) fy = 60.000 
MISCELLANEOUS: 
FOR REINFORCEMENT DETAILS. SEE SHEET 2 OF 3. FOR SECTION 
DETAILS. SEE SHEET 3 OF 3. FOR MEMBER THICKNESS. SEE 703.17. 
DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE NOTED. 


WHEN ALTERNATE PRECAST CONCRETE BOX CULVERT SECTIONS ARE USED, 
THE MINIMUM DISTANCE FROM INSIDE FACE OF HEADWALLS TO PRECAST 


SECTIONS MEASURED ALONG THE SHORTEST WALL SHALL BE 3 FEET. 


REINFORCEMENT AND DIMENSIONS FOR WINGS AND HEADWALLS SHALL BE 


IN ACCORDANCE WITH MISSOURI] STANDARD PLANS. 
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DEVELOPED ELEVATION 
J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON ROADWAY OR BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT TION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.16. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL- WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.17. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN HALF PLANS AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS B2 BARS 
(b) VARIESs 12” MAXIMUM 
(c) U4 BAR SPACING 
(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 

SAME SIZE AND SPACING AS A1 BARS 

A1 BAR SPACING 

FOR DESIGN FILLS OVER 20” 

FOR DESIGN FILLS 2-0” OR LESS 
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DIMENSIONS, SEE 703.17. 
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DESIGN UNIT STRESSES: 
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IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GREATER MEMBER THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENSIONS FROM THE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF REINFORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 


DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
EARTH FILL OR ROADWAY. 


CULVERTS MEET STRENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
DESIGN VEHICULAR LIVE LOAD HL-93 MINUS THE LANE LOAD. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS, RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
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EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
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AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
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EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 


— |] 01) 00] 00] NN Gu] Co] Se] oP | oe) BP CoO] BY) O]O}O] a] B1O!}oO 


CO] CO} A] OM] OM] O] 10} 0] | CO] Co] CO] 2] DM] OM] =] WO] co] | Or cn 


OO WA MIMO Hol MAW MOO] O] =!) oy ww] am) Osa 


I] |] | NI] A] NI] SI] NE] SI] NI] SI NE] SI NE SI NS fo ofala|alafu 


CUDA MINI Dl HD DI DAA MAA A AAD HD HIM) MDM) HM) mM) am) au 
UNO) O1] AN] WO} O/C] ONO] OW MM!) WM] MIM!) M)w] wo) Oo; Mm) a] pa) pa 


WO) OT) OT] On On On] On On) Or) Or] On cn) oy) On] On On) on] Gn on) on) or] cn cn) ony on 


GENERAL NOTES: 
IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS» USE THE NEXT 


GREATER TABULATED DESIGN FILL. 


FEET AND 4 FEET. 


SPECTAL 


DESIGN FILLS ARE 


DESIGN VEHICULAR 


Weta, 
F Miso”. 
«OF Mise, 
& DENS W. * 
HECKMAN 


yy 


NUMBER 
.  PE-27141 
eine S 
Sg ee z 
“SIONAL WS 


Tarr ys 


“Nn 


e 


DATE EFFECTIVE: 
DATE PREPARED: 


THE GREATER MEMBE 
DIMENSIONS FROM T 
AREA OF REINFORCE 


DESIGNS A 
FOOT OR GREATER T 


DIMENSIONS ARE IN 


EARTH FILL OR ROA 
CULVERTS MEET STR 


TAS 


DlD[D/O[O/OfOlOsOlOl/AlO/OsOlsOsOlOsOlsaesoysosajo/sa 


XCEPT FOR DESIGN FILLS BETWEEN 2 


E 
FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 


HAN 50 FEE 


R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
MENT EQUALS BAR AREA PER FOOT SPACING. 


RE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
T. 


INCHES UNLESS OTHERWISE SPECIFIED. 


MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
DWAY. 


ENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
LIVE LOAD HL-93 MINUS THE LANE LOAD. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 


SINGLE BOX CULVERT 
MEMBER THICKNESS 


BAR SIZE. 


SPAN (S 
HETGHT (HT 


04/01/2011 
4/18/2011 


SPACING & DIMENSIONS 
10 FEET 


5 THRU 13 FEET 


SHEET NO. 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


MEMBER 
N THICKNESS 


SPAN (S) 


TX SIZE} SPA. |S1ZE 
7.5 


= 11 FT 


TOP SLAB BARS 


HEIGHT (HT) = 6 FT OR 7 FT OR 8 FT 


BOTTOM SLAB BARS 


A1_ BARS J3_ BARS A2_ BARS 


soar ize 


SPAN (S) = 11 FT 
TOP SLAB _BARS 


MEMBER 
NLTHICKNESS [a1 BARS J3_BARS A2_BARS J4 BARS B2_BARS 


TS | BS | TX |SIZE} SPA. |SIZE 
7.5 


HEIGHT (HT) 


= 9 FT OR 10 FT OR 11 FT 


BOTTOM SLAB BARS 


SPA.| C4 
6.5 


HT=9' HT 


K3 
=10’HT=11 


6 


Co] OO] | WN] } co] Go] Nm > 


SIZISISISISI SIS] S] |e] e| | | a] co] a9] co] 00] 09] co] 00} a9] co} ao] 
9] 09] 09) CO] OO] OO] CO] GO] OD] GO] GO] DD] AI] AL] A NS SSI DDI DAI DHD H 
AAA Dalal alalalalo|a| alo] a] o]nlo]lolo]ololo]oluafun 


SPAN (S) = 


MEMBER 
DESIGN THICKNESS | A1 BARS 


TX |SIZE} SPA. |S1ZE 


BW) OO] am) O/} ol] =] BM] w] a] P/M) wl] Wm) ww] B}a@)a) a] wilw) Oso 


11 FT 
TOP SLAB BARS 
J3_ BARS 


SPA. 


UN B!M/OI WIA] aIAl@M/O]/W/AIM/O]WIO|BIOlO/OlO/w] aA] pA 


alalalm/wlolm/olwimfaolalolwmlafalafulom]/wlwiol pa} sala]a 
3] a9} 0] 9} a9] oo} co] I} |] I] wr] I] i] I] I] SI] I] SI I | I a] Olalan 
Orn ean Kean oad Kean ead Real ead Real Coad Kean Coad Real Coad Real Coan Kea Coal Koad Coad Kel Coad Real Coad Kea oa) 
ofolofotoafotwafalalo} alo} alo} alo} al@olololalm/olw]w 

wn] on} on] or} on] or on] on on] oon] oon] ot on] ot on] oon] ot on] ot on] oon] a 


HEIGHT (HT) = 12 FT OR 13 FT OR 14 FT 


BOTTOM SLAB BARS 


DID[OC/O/O/OJsOlOsOl[Os/OJsOlOsOlsOsOlOsAsoOsesoysosa 
9] 09] 09) OD] 9] GO] CO] AL] A] SL] SL] IT I SL] I NS OID DHA HD HH 
CUDA MI MID DI MDI DD MD] DMD! MD] MM) MD) MH] M1 M)/ OM) Wl om) ao) conju 


WALL_BARS 


A2_ BARS J4 BARS B2 BARS 


HT=12/ 


KS 
TTS ZE| SPA, (SIZE SPAG| C4 Pee eee IZE 
: 75 


ct 6 86.0 


SPA. 


86.0 


86.6 


88.0 


IH 
ata 


|. 


nn 
a 


NIN OD) OH] D) a1 a) 


ale 


fopate)) 
ayo 


fopate>) 
aan 


DOOD AD! a] + 


MN] NY] OO} | |] | a) © 


~I]~ 
for 


ap} ao]co}—~] i] a] | I] IP i] I] I a] a[ DA] HI AAA] A] a 
AI At] I} |] NS] NN [a afalalalalalalalalalalalala 


ap }oo]co}—~] |] St] ] St] i] i I] NNN ol olalalalala 
A AI] ILO] I] I] SI] NN A [OOO] O] ala] alalalalalalm 


CUD HAMID AHI AH! HA Hilal anyanjanpan) anya any) any any an an anny an 


(J3+ B2) 


(J4s B2) 


BAR DIMENSIONS DIAGRAM 
SYMMETRICAL ABOUT € CULVERT. 


ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION, ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0”. DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18”. 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS.» AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
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BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
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ALTERNATE J3 BAR 


AT CONTRACTOR’S OPTION» ALTERNATE J3 BARS MAY BE 
USED WHEN THE DISTANCE BETWEEN THE ENDS OF J3 BARS 
IN THE TOP SLAB IS LESS THAN 2‘-0". DIMENSION L1 
(NOT C1) SHALL BE USED WITH ALTERNATE J3 BARS, 
WHERE L1 IS EQUAL TO 18", 22” AND 28” FOR #4, #5 
AND #6 BARS. RESPECTIVELY. ADDITIONAL P1 BARS ARE 
REQUIRED WITH ALTERNATE J3 BARS WITH A LENGTH 
EQUAL TO A1 BARS. AND SIZE AND SPACING EQUAL TO J3 
BARS. NO ADDITIONAL PAYMENT WILL BE MADE FOR THIS 
SUBSTITUTION. 
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GENERAL NOTES: 


IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL. 


IF DESIGN FILL 
FEET AND 4 FEET. 
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EXCEPT FOR DESIGN FILLS BETWEEN 2 
FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
MENT EQUALS BAR AREA PER FOOT SPACING. 


RE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
HAN 50 FEET. 


INCHES UNLESS OTHERWISE SPECIFIED. 


MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
DWAY. 


ENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
LIVE LOAD HL-93 MINUS THE LANE LOAD. 
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CONCRETE 
SINGLE BOX CULVERT 


MEMBER THICKNESS 
BAR S]ZE» SPACING & DIMENSIONS 


SPAN (S 16 FEET 
HETGHT (HT 8 THRU 16 FEET 


04/01/2011 SHEET NO. 


4/18/2011 14 OF 14 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


AREA OF STEEL REQUIRED FOR J5 BARS IN WINGS (SQ. IN./FT.) 
WALL HEIGHT VS. WALL THICKNESS 


@ Backfill Slope = 2:1 
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AREA OF STEEL REQUIRED FOR JS BARS IN WINGS (SQ. IN./FT.) 
WALL HEIGHT VS. WALL THICKNESS 


@ Backfill Slope = 3:1 
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@ SEE STANDARD PLAN 703.37C. 


SED BASED ON SKEW. 
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DATE EFFECTIVE: 04/ 


DATE PREPARED: 


01/2011 


4/18/2011 


BARREL HEIGHT (HT) PLUS THE TOP 
HEIGHT IS IN BETWEEN OR OUTSIDE 


S,» THE AREA OF STEEL REQUIRED SHOULD BE 
OR EXTRAPOLATED FROM ADJACENT AREAS OF 
L WALL HEIGHT. 


THE CULVERT (J4 BARS) IS 


ICATED_ IN THE TABLE. USE THE SAME SIZE AND 
RS_ IN THE WINGS. HOWEVER, IF THE AREA OF 


AND SPACING OF THE J4 BARS IS 
OF THE J5 BARS (#8 MAX.) 


THE J5 BARS (6” MIN.). USE 
LEST BAR SIZE POSSIBLE BASED ON MINIMUM SPACING. 


MINIMUM STEEL TO BE USED IN THE WINGS FOR J5 BARS IS #4 BARS AT 
+) 


1683 SQ. IN./FT 
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COMMISSION 
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CONCRETE BOX CULVERT 
EXTERIOR WING REINFORCEMENT 


SHEET NO. 


703.37C 1 OF 2 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WING BACKFILL TABLE 


B 
WING SKEW A 
2 TRANSITION 
(DEGREES) (DEGRE ANGLE. (DEGREES) ¢ ee 


or: 


EDGE OF 
SHOULDER 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


3:1 FILL SLOPE 
3:1 FILL SLOPE 


“NORMAL TO @ ROADWAY 


NOTE: USE 65° FOR ANGLE E 
FOR ALL WINGS WHICH MAKE AN 
ANGLE D GREATER THAN 90°. 


SY 
BEEK 
SRK 
SKS 
SRR KKS 
SKS 
ds SRR KK 
EERE RIOR 
LEEKS 
EEK NN 
WARP IN FILL TO SLOPE BETWEEN SOK 5O5O82 
WING AND TRANSITION LINE. 


PLAN OF WINGS AND SLOPE TRANSITION LINES 


NOTE: BACKFILL TRANSITION ANGLE AND BACKFILL SLOPE SHALL APPLY TO 
ALL BOX CULVERTS REGARDLESS OF TYPE - SINGLE, DOUBLE; OR TRIPLE. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 
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CUT IN TOP AND BOTTOM 
SLABS ALWAYS TO 


SECTION A-A BEGIN AT THIS POINT 


CUTTING LINE 
(TOP AND 
BOTTOM 
SLABS) 


ALL HEIGHTS 


Hea CUTTING LINE IN OPPOSITE SIDEWALL 
TO MEET CUT IN BOTTOM SLAB. 


SIDE ELEVATION 
SKEW OF 20° OR MORE 


ALL HEIGHTS 


Oo MISSOURI HIGHWAYS AND TRANSPORTATION 
NO SKEW OR SKEWS LESS THAN 20° cea ventas ayy tos st 18170 
HE HATCHED PARTS OF THESE DRAWINGS Noyes. THOSE PORTIONS OF FERSON CITY. MO 651 
HE EXISTING CULVERT WHICH ARE TO BE REMOV epapoheeinBOT (1-888-275- eeace 


LL REINFORCING BARS WITHIN AREAS SHOWN TO BE REMOVED. THAT SOE Me 
RE BONDED IN UNDISTURBED OLD CONCRETE» SHALL BE CLEANLY STRIPPED, wee W967, 
TRAIGHTENED. AND EXTENDED INTO NEW CONCRETE. Ase eee Ge 


EE STANDARD SPECIFICATIONS FOR REQUIRED BUSHHAMMERING AND 
REATING OF OLD CONCRETE SURFACES WHICH ARE TO RECEIVE NEW CONCRETE. 


R 


GS 


CONCRETE BOX CULVERTS 
CONTINUOUS V-GROOVE AT LEAST 1“ IN DEPTH SHALL BE CUT ON THE 


ACE QF THE CONCRETE AS A GUIDE FOR THE LINE OF BREAK AND TO PREVENT ONAL ra SS CUTTING DETAILS 
ALLING. nie EXTENSION TO STRAIGHT WINGS 


HE BOX EXTENSION OPENING SHALL BE BUILT TO MATCH THE EXISTING 
OX OPENING. WHEN THE EXISTING OPENING DOES NOT MATCH A SIZE FROM 


ION! y 
HE TABLES. THE NEXT LARGER SIZE SHALL BE USED FOR DETERMINING THE Sacer No: 
MEMBER SIZES AND REINFORCEMENT. DATE EFFECTIVE: 10-01-2009 
DATE PREPARED: _ 8/18/2009 703.38A 1 OF 2 
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GENERAL NOTES: 
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HE EXISTING CULVERT WHICH 
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HE TABLES, THE NEXT LARGER 
MEMBER SIZES AND REINFORCEM 
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DRAWINGS INDICATE THOSE PORTIONS OF 
ARE TO BE REMOVED. 


AREAS SHOWN TO BE REMOVED, THAT 
LD CONCRETE, SHALL BE CLEANLY STRIPPED», 
INTO NEW CONCRETE. 


FOR REQUIRED BUSHHAMMERING AND 
RFACES WHICH ARE TO RECEIVE NEW CONCRETE. 


AST 1“ IN DEPTH SHALL BE CUT ON THE 
UIDE FOR THE LINE OF BREAK AND TO PREVENT 


HALL BE BUILT TO MATCH THE EXISTING 

ING OPENING DOES NOT MATCH A SIZE FROM 
SIZE SHALL BE USED FOR DETERMINING THE 
ENT. 


ELEVATION C-C 
SKEWS LESS THAN 20° 
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B. vg:| CONCRETE BOX CULVERTS 


CSA OS CUTTING DETAILS 
PTET EXTENSION TO FLARED WINGS 
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THIS SHEET HAS BEEN 


SHEET NO. 
DATE EFFECTIVE: 10-01-2009 
DATE PREPARED: _ 8/18/2009 703.38A 2 OF 2 


J5 BARS AT BOTTOM 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


G BARS (a) 


BARS AT BOTTOM 


G BARS (a) 


BARS AT 
BOTTOM 
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BARS AT 
BOTTOM 


H3 BARS 


AT BOTTOM 


BARS AT 
BOTTOM 


& CULVERT 
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3-#4—-F BARS 


AT BOTTOM 


3-#4-F BARS 
AT BOTTOM 


BAR PAIRS 


3-#4-F BARS 


AT BOTTOM 


G BAR PAIRS (a) 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


G BARS (a) 


#4—-F BARS| AT |ABOUT 14" CENTERS | AT | TOP 


TBARS. AT 
BOTTOM 


#4-F BARS|AT|JABOUT 14” CENTERS|AT]TOP 


TT TE TE SS 
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TRANSVERSE JOINT 


B2 BARS AT BOTTOM 


G BARS (a) 


J5 BARS AT BOTTOM 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


A2 BARS AT TOP 


G BARS AT S.F. 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


A1 BARS 


#4-F BAR AT 
/\ FILL FACE 


#4-F BARS AT 1 
AT STREAM FACE 


KEYED CONST. 


Ca) 


TT OT SS 


TRANS. JOINT 


B2 BARS AT STREAM FACE 


#4-F BAR AT 


#4-F BARS AT 14“ 
CTS. AT STREAM FACE 


KEYED CONST. 


BARS 


CaaS as ol 
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AT STREAM oo, / 
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#4-F BARS 


G BARS AT S.F. (a) 


J5 BARS AT FILL FACE 


J4 BARS AT FILL FACE 


A2 BARS 


ELEVATION OF EXTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


3-#4-F BARS 
AT BOTTOM 


#4-F BARS AT |ABOUT 14” CENTERS AT|TOP 


BARS AT 
BOTTOM 


4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
SHORTEST WALL FROM THE INSIDE FACE OF HEADWALL TO THE TRANSVERSE 
JOINT. 


TQ AVOID LOCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 

CUT SECTION LENGTHS UP TO 60 FEET 
WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 


FILLS 2 FEET OR LESS» THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.46. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS, SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
ELEVATION: SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) J4 BAR SPACING 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
DOUBLE BOX CULVERT 


SKEW: SQUARED 
WINGS: STRAIGHT 


Panes rapr tars RE ] NF ORCEMENT 


ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 10/01/2011 
DATE PREPARED: 9/13/2015 703.40H 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


J3 BARS AT TOP 


2-#7-J1 BARS ‘ BARS 
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1 
1 
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BARS AT 


5“ BEVEL 
(TYP. 3 


2- 
TOP (hh 
BARS AT 


AT/TOP (i) 


AT| BOTTOM 
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D 


ALTERNATE 
NBARS AT TOP 


AT|TOP (i) 
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2-#7-J1 BARS 2-#7-J1 BARS 


12” CENTERS 


€ CULVERT 
i 


AT TOP (h) 


1 D2 BAR (j) 


#5-R1 & R2 BARS AT 12” CENTERS 
#5-R3 BARS AT 


2-#7-J1 BARS GENERAL NOTES: 


FOR SECTIONS THRU BARREL» WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


TRANSVERSE! CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
J3 BARS AT TOP SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


A1 BARS AT BOTTOM DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
PLAN OF TOP SLAB 2 

B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
FOR PLACEMENT. SEE SHEET 1 OF 3. 

BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 

(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) NOT SPECIFIED ON THIS SHEET 


2-#7-J1 BARS 


'#4-F BARS AT JABOUT 14” CTS 


2-#4—F 
BARS AT 
TOP (h) 
BARS AT 
TOP (h} 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(e) NOT SPECIFIED ON THIS SHEET 
NOT SPECIFIED ON THIS SHEET 
NOT SPECI]FJED ON THIS SHEET 
Ail BARS FOR DESIGN FILLS OVER 2’-0” 


BARS ALTERNATED WITH H2 BARS 


FOR DESIGN FILLS 2‘-0” OR LESS 
NOT REQUIRED FOR CLEAR SPANS § 10’-0% 
#8 FOR CLEAR SPAN > 10'-0” 

BARS #9 FOR CLEAR SPAN > 13‘-0”% 


IF REQUIRED, THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
SS BE THE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. 
#4-F BARS AT 14” #4—-F BARS THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


a sae AT EACH FACE MISSOURI HIGHWAYS AND TRANSPORTATION 
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TRANS. voInt V , CONCRETE 
pws, 2 DOUBLE BOX CULVERT 
G BARS AT EACH FACE (a) B1 BARS AT EACH FACE 


7 ' ; SKEW: SQUARED 
H3. BARS oe ne WINGS: STRAIGHT 


TT TS 


KEYED CONST. JOINT 


A2 BARS 


SECTION NEAR INTERIOR WALL SIGNED, SENLED AND. DATED RE 1 NF ORCEMENT 


J1 BARS MAY BE BENT IN FIELD OR SHOP. paths 
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BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


18” 


2-#4—-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 


GRANULAR BACKFI LIMITS #4-F BARS AT ABOUT 14” CENTERS #4-F BARS AT ABOUT 14” CENTERS 
AND MEMBER DIMENSIONS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH ; ee 
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#4—-F BARS 
#4-F BARS 


EXPOSED 
SURF ACE 


3” 
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(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te ie #4 

STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pa ee cae sm SS Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
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(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 BARS ARE REQUIRED, THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF ¢ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR 10/14/2020 703. 42H 


NOT REQUIRED FOR CLEAR SPANS < 10’-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. DATE PREPARED: 
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ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 
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FOR CUT SECTION DETAILS.» SEE 703.46. 
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LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 
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JOINT. 
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THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS.» SEE 703.46. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL-+ WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
ELEVATION, SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
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(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 
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F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R3_BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 
#5-R2 BARS AT 12” CTS. O 
AT 12” CTS. . SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO ee Miso CONCRETE 
© CULVERT. HEADWALL SECTIONS ARE a no 
NORMAL TO LONG DIRECTION OF 3 pans. > DOUBLE BOX CULVERT 
AT 2" CENTERS aan Eee = 
NUMBER ° 
DRAWING NOT TO SCALE. FOLLOW By Peer SKEW: RIGHT ADVANCE 
BARS DIMENSIONS. ENS WINGS: STRAIGHT 


& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 BARS ARE REQUIRED, THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF ¢ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR 10/14/2020 703. 44H 


NOT REQUIRED FOR CLEAR SPANS < 10-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. DATE PREPARED: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. USE 
ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END SECTION 
BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 3 FEET MEASURED ALONG THE 


HORTEST WALL FROM TH FA F HEA TO THE TR 
Ja wae oe SaaoN _i2) denade: aa wea SuORHES WALL FRO E INSIDE FACE OF HEADWALL TO THE TRANSVERSE 


B2 BARS AT BOTTOM (b) G BARS (a) 12” TO AVOI OCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
i 7] DESIGN LS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 


a 
BARREL LENGTH UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 


a — — 
win CUT TION LENGTHS UP TO 60 FEET 


AT TOP 


BARS AT| 
BOTTOM 
VARIED 
2-#4-F 
BARS AT 
BOTTOM 
BARS A 
BOTTOM 


WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH DESIGN 
FILLS 2 FEET OR LESS. THE JOINTS SHALL BE LOCATED TO MINIMIZE 
THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


#4-F BARS AT 


14” CTS. 


H3 BARS[JAT BOTTOM 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.46. 


VAR. 


14” 


3-#4-F BARS 
AT BOTTOM 
3-#4-F BARS 
AT BOTTOM 
3-#4-F BARS 
AT BOTTOM 
ABOUT 14” CENTERS AT TOP 


BARS AT BOT. 


VARIED 3-#4-F 


G BAR PAIRS (a) B1 BAR PAIRSfAT BOTTOM 


ra 
G BAR PAIRS |(a) / eh 
+ 
e 


#4-F| BARS AT ABT. 


VAR 
VARIED 
2-#4-F 
BARS AT 
BOTTOM 

| 


AT TOP 


SHOWN ) 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


#4-F BARS AT 


#4—-F BARS| AT |ABOUT 14" CENTERS | AT | TOP 
#4—-F BARS AT 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TT EE ET ET SS 


14” CTS. 


VAR. 
14” 


TRANSVERSE JOINT 
A 4-#5-E1 BARS 
B2 BARS AT BOTTOM (b) G BARS (a) 12 (SIMILAR AT ENDS 
Ce) 


OF ALL WALLS) 
J4 BARS AT BOTTOM (co J5 BARS AT BOTTOM 


A2 BARS AT 


VARIED A BARS 
AT TOP (d) 


PLAN OF BOTTOM SLAB 


VARIED A BARS AT TOP (d) | GENERAL NOTES: 


FOR SECTIONS THRU BARREL» WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL_REINFORCEMENT 
EXCEPT JS BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY [N PLAN AND 
ELEVATION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
A1 BARS BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 

#4-F BAR AT 2-#7-J1 BARS (c) J4 BAR SPACING 
f\ FILL FACE (d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

#4-F BARS AT 


14” CTS. AT S.F. MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


J3 BARS AT FILL FACE 


#4-F BARS AT 14” 
CTS. AT STREAM FACE 


TS 


105 WEST CAPITOL 
KEYED CONST. JT. JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


KEYED CONST. JOINT 


#4-F BARS TRANS. JOINT ‘ y, CONCRETE 
* pasa 22 DOUBLE BOX CULVERT 
G BARS AT S.F. (a) B2 BARS AT STREAM FACE 


| : : SKEW: RIGHT ADVANCE 
L J5 BARS AT FILL FACE J4 BARS AT FILL FACE oe re WINGS: FLARED 


VARIED A BARS (SPACED A2 BARS 
Seti 


Rete rene DEVELOPED ELEVATION OF EXTERIOR WALL oo SELES RE INF ORCEMENT 


J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. paths 


SHEET NO. 
DATE EFFECTIVE: 10/01/2011 
DATE PREPARED: 9/13/2015 703.45C 1 OF 3 


2-#7-J1 BARS 


G BARS AT EACH FACE 


& R2 BARS AT 12” CENTERS 


#H-R1 


3 BARS AT TOP 


| 
‘ 


5“ BEVEL 
(TYP. 3 


BARS AT 
TOP (hh) 


AT/TOP (i) 


AL TERNAT 
NBARS AT 


N 


=/x 


2-¥#7-J1 BARS 


5-#4-F BARS 
TOP. (hn) 


AT 


LY 
' an, 
LAL 


D2 BAR (j) 


#4-F BARS AT 


#4-F BARS AT|ABOUT 14” CTS. 


VAR. 


VARIED 
| 2-#4-F 
BARS AT 
TOP (h)} 


TRANSVERSE J 


3 BARS AT TOP 


A1 BARS AT BOTTOM VARIED A BARS 


AT BOTTOM (#) 
PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. 
FOR PLACEMENT» SEE SHEET 1 OF 3. 


340" 
BARS ALTERNATED WITH H2 BARS 


A1_ BARS 


cg) | i VARIED| A BARS (f) 
aT Ts) 


KEYED CONST. JOINT is 
= — —| 
“4 


P. 


BARS 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


TT A SS 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH FACE G BARS AT EACH FACE (a) 


VARIED A BARS (d) 


deel VAR. 


A2 BARS 


A BARS (d) 


& CULVERT 


H3 BARS 


al 


SECTION NEAR INTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS.» SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL _REJNFORCEMENT 
EXCEPT J5 BARS. SEE 703.47. FOR J5 BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION: SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 

(fh) FOR DESIGN FILLS OVER 2’-0” 


(i) FOR DESIGN FILLS 2'-0” OR LESS 


(j) NOT REQUIRED FOR CLEAR SPANS < 10’-0” 
#8 FOR CLEAR SPAN > 10‘-0” 
#9 FOR CLEAR SPAN > 13'-0”% 


IF REQUIRED» THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
BE THE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. 
THE CLEAR SPAN IS PARALLEL TQ LONG DIRECTION OF HEADWALL. 


H2 BARS AS REQUIRED.» QUANTITY OF BARS VARIES WITH SKEW. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
DOUBLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: FLARED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


RE ] NFORCEMENT 


SHEET NO. 


2 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2011 
9/13/2015 


703. 45C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


m—& CULVERT m-@ CULVERT 


2-#7-J1 


Q 
ie) 
LS 
a 
Yn 


#4—-F BARS 
#4—-F BARS 
#4—-F BAR 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


“ 


A2 BARS OR 
VARIED A BARS i a 4 VAR. A BARS 


3” 


J5 BARS H3 BARS 
2-#4-F BAR 3-#4-F BARS 2-#4—-F BARS 


VAR. #4-F BARS #4-F BARS AT ABOUT 14” CENTERS #4-F BARS AT ABOUT 14” CENTERS 


eae UPSTREAM FLARED WINGS REINFORCEMENT DOWNSTREAM WINGS REINFORCEMENT 


GRANULAR BACKF ILL 
#4—-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 
GRANULAR _BACKF| 


AND MEMBER DIMENS 5-#4-F BARS #4-F BARS AT ABOUT 14” CENTERS 


‘|2-#4-F BARS BARS 


H1 BARS 
H2 BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


FILTER 
CLOTH 


BARS 
B1 


2-#4-F BARS 
2-#4-F BARS 


B1 


< 


© CULVERT 


#4—-F BARS 
#4-F BARS 


du 
13 


EXPOSED 
SURF ACE 


3” 
3” 


(Typ. ) 


TRANSVERSE JOINT THRU BARREL =e 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS H3 BARS r ; J4 BARS H3 
ACCORDANCE WITH 057 SHALL BE SECURELY ve Te Saggy #4 
STITCHED TO ONE OF THE CONCRETE WITH 10 pale aa pe ee ee eae Saas 
GAGE COPPER WIRE 2 GAGE SOFT DRAW 
GALVANIZED STEEL 


#4-F BARS AT ABOUT 14” CENTERS #4—-F BARS AT ABOUT 14” CENTERS 


DOUBLE BARREL REINFORCEMENT BARREL REINFORCEMENT 


RANSVERSE JOINTS FOR DESIGN FILLS OVER 240” FOR DESIGN FILLS 240” OR LESS 


FILTER CLOTH 3 F N WIDTH AND 

THICKNESS SHALL BE CENTERED ON T 

IN TOP SLAB AND SIDEWALLS WITH EDGES SEALED WITH 
MASTIC OR TWO SIDED TAPE. FILTER CLOTH SHALL BE 
A SEPARATION GEOTEXTILE IN ACCORDANCE WITH SEC 
F 5 
ET 
HE 


1011. COST OF FURNISHING AND INSTALLING FILTER 
CLOTH WILL BE CONSIDERED COMPLETELY COVERED BY 
THE CONTRACT UNIT PRICE FOR OTHER ITEMS. 


#5-R3_BARS ONE ae Lie eae d fs MISSOURI HIGHWAYS AND TRANSPORTATION 

AT 12” CTS. < ») 
#5-R2 BARS 7 SIZESs SPACING AND DIMENSIONS OF D TT COMMISSION 
AD t2" CTS. ALL REINFORCEMENT EXCEPT J5 105 WEST CAPITOL 
BARS. SEE 703.47. FOR J5 BARS, JEFFERSON CITY, MO 65102 
SEE 703.37. 1-888-ASK-MODOT (1-888-275-6636) 


i 
SEL AUAS SER: | omy CONCRETE 
NORMAL TO LONG DIRECTION OF 3 DEANS W. 2 DOUBLE BOX CULVERT 


HEADWALL. HECKMAN 
NUMBER ° 

#5-R1 BARS V— #8-01 #5-R1 BARS DRAWING NOT TO SCALE. FOLLOW 3B & SKEW: RIGHT ADVANCE 

BAR AT 12” CIS. BAR AT. M25" CDSs. BARS BARS DIMENSIONS. A, ome WINGS: FLARED 


PE-27141 
& s 
UPSTREAM HEADWALL UPSTREAM HEADWALL DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL MINIMUM CLEARANCE TO REINFORCING “ona & 
REINFORCEMENT REINFORCEMENT REINFORCEMENT REINFORCEMENT STEEL SHALL BE 13”. THS SHEET HAS BEEN SECTIONS 


SIGNED, SEALED AND DATED 


NEAR INTERIOR WALL NEAR MIDSPAN NEAR INTERIOR WALL NEAR MIDSPAN ELECTRONICALLY. 


SHEET NO. 


3 0F 3 


(b) #8 FOR CLEAR SPAN > 10’-0" IF D2 AND D4 BARS ARE REQUIRED» THE MINIMUM LENGTH EACH SIDE DATE EFFECTIVE: 01/01/2021 
#9 FOR CLEAR SPAN > 13’-0" OF € WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR CLEAR DATE PREPARED: 10/14/2020 103 e 45C 
NOT REQUIRED FOR CLEAR SPANS <£ 10-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. A ae 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


J4 BARS AT BOTTOM 


B2 BARS AT BOTTOM J3 BARS AT 1 


#4-F BARS AT ABOUT 14” CENTERS 


5-#4—-F BARS 
2-#4-F BARS BARS 


BARS AT 
BOTTOM 


H3 BARS AT BOTTOM H1 BARS ALTERNATED 
WITH H2 BARS AT TOP 


AT|BOTTOM 


BARS 
B1 


2-#4—-F BARS 


CENTERS|AT|TOP 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


14” CTS. 


14" 


¢ cuLvert— 


#4—-F BARS 


3-#4-F BARS 
AT BOTTOM 
5-#4-F BARS 


B1 BAR PAIRS AT BOTTOM 


#4—-F BARS AT |ABOUT 


J4 BARS H3 BARS 
2-#4-F BARS 3-#4-F BARS 


#4—F BARS|AT |ABOUT 
1#4—-F BARS AT|/ABOUT 14” CT 


BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2+0” 
SYMMETRICAL ABOUT AND NORMAL TO 


TRANSVERSE 
JT. (TYP. ) 


B2 BARS AT BOTTOM A1 BARS AT BOTTOM 


CULVERT. 


J4 BARS AT BOTTOM J3 BARS AT TOP 


PART PLAN OF TOP 
SERRE OTTOu SLAB REINFORCEMENT even 


(b) FOR DESIGN FILLS OVER 240” 
SLAB REINFORCEMENT (c) FOR DESIGN FILLS 2+0” OR LESS 


A2 BARS AT TOP 


RS AT A 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMITS 
AND MEMBER DIMENSIONS 


H1 BAR 
H2 BARS 


BARS 
B1 BARS 


7) 
ac 
< 
co 
uw 
| 
y 
# 
iN 


J3 BARS AT FILL FACE H1 BARS ALTERNATED WITH H2 BARS 


A1_ BARS Ai BARS 


#4—-F BARS 


8” PREFORMED FIBER #4—-F BAR 
EXPANSION JOINT MATERIAL . JT. AT F.F. 


FILTER \ 
CLOTH ; #4-F BARS AT 14” 


TRANSVERS #4—F BARS _AT CENTERS AT EACH FACE 
JT. as i CENTERS AT STREAM FACE J4 BARS H3 BARS 


2-#4—-F BARS 3-#4-F BARS 


KEYED CONST. JOINT 


13” 


KEYED CONST. JT. KEYED CONST. JT. 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 240” OR LESS 


Ly EXPOSED 
2 SURF ACE 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(Typ. ) 


TRANSVERSE JOINT 
THRU BARREL 


B2 BARS AT STREAM FACE 


BARS AT EACH FACE 


J4 BARS AT FILL FACE 


H3 BARS 


A2 BARS 


A2 BARS 


SYMMETRICAL ABOUT AND NORMAL TO @ CULVERT. 


REFORMED FIBER EXPANSION JOI 
ATERIAL IN ACCORDANCE WITH SE 
O57 SHALL BE SECURELY STITCHE 
E FACE OF THE CONCRETE WIT 
AGE COPPER WIRE OR 12 GAGE 

RAWN GALVANIZED STEEL WI 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


PART ELEVATION OF EXTERIOR 
WALL REINFORCEMENT 


PART SECTION NEAR INTERIOR 
WALL REINFORCEMENT DOT 


OUOOrT=ZT7 


ILTE LOTH 3 FEET IN WI ] 
CPeangiee se mnt i ori EIRENE CD 


ND ee WO oa E ANS W. % DOUBLE BOX CULVERT 


. a ' HECKMAN 
Tiles. LOTH SHALL BE A S = 


- NUMBER 
EQTEXTILE IN ACCORDANCE GENERAL NOTES BPE 
O11. ST OF FURNISHING DESIGN SPECIFICATIONS: MISCELLANEOUS: Zee on x 

G FILTER CLOTH W 2010 AASHTO LRFD BRIDGE DESIGN SPECFICATIONS AND 2010 INTERIM REVISIONS FOR MEMBER THICKNESS AND FOR BAR SIZES» SPACING AND S104 we 
ONSIDERED COMPLETELY COV DIMENSIONS, SEE 703.47. AL 
HE CONTRACT UNIT PRICE FOR OTHER DESIGN LOADING: 
ITEMS. VEHICULAR = HL-93 MINUS LANE LOAD, EARTH = 120 LB/CF 
EQUIVALENT FLUID PRESSURE = 30 LB/CF (MIN. )» 60 LB/CF (MAX. ) 


CUT SECTION 


Hor =OT7T7=3rP007T 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN SIGNED, SEALED AND. DATED 


PART PLANS, PART ELEVATION AND PART SECTION. ELECTRONICALLY, 


DESIGN UNIT STRESSES: SHEET NO 


CLASS B-1 CONCRETE (BOX CULVERT) #’c = 4,000 PSI 
REINFORCING STEEL (GRADE 60) fy = 60,000 PSI 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. DATE EFFECTIVE: 01/01/2021 


MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 14%.) DATE PREPARED: — 10/14/2020 1: OR A 


SPAN (S) = 3 FT HEIGHT (HT) = 2 FT OR 3 FT OR 4 FT 


MEMBER TOP SLAB BARS BOTTOM SLAB BARS WALL BARS 
N THICKNESS A1 BARS J3 BARS H2 BARS A2 BARS H3 BARS B1 BARS B2 BARS 


TS | BS | TX | TI [SIZE SPA. |SIZE . . SIZE) SPA. |S1ZE . =a SIZE} SPA.| C7? |SIZE) SPA.|S1ZE 
8.5 : . 12 


16. 
15. 
15. 
15. 
14. 
15. 
16. 
17. 
17. 
17. 
18. 
18. 
18. 
18. 
18. 
18. 
18. 
18. 
17. 
17. 
17. 
17. 
17. 
17. 
17. 


SPAN (S) = 5 
MEMBER TOP SLAB BARS BOTTOM SLAB BARS WALL BARS 


THICKNESS A1_ BARS J3 BARS A2_ BARS J4 BARS H3 BARS B1 BARS B2 BARS 


K3 
BS | TX | TI JSIZE| SPA. SIZE . er S$ 1ZE . . SIZE] SPA.|SIZE|SPA.| C4 nT=5’|HT=e" SIZE «| CT? JSIZE) SPA. |SIZE 
. . . 12 11.5] 39. 64 76 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GREATER MEMBER THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENSIONS FROM THE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF REINFORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 


DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
EARTH FILL OR ROADWAY. 


CULVERTS MEET STRENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 

DESIGN VEHICULAR LIVE LOAD HL-93 MINUS THE LANE LOAD. 

(H1+ H2y J3. Bl & B2 BARS) MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 
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ARS A MINIMUM OF 23” AT SPLICES. 
HALL BE LOCATED AT UPSTREAM END. 
SPACING AS ADJACENT B BARS 

X IMUM 

ON THIS SHEET 

SPACING AS A2 BARS 


SPACING AS A1 BARS 


LS OVER 2‘-0” 
LS 2’-0” OR LESS 


OR CLEAR SPANS < 10’-0” 
PAN > 10'-0” 
PAN > 13'-0” 


HE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
OF 48 BAR DIAMETERS OR 7 CLEAR SPAN. THE 
PARALLEL TO LONG DIRECTION OF HEADWALL. 


UIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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#8 FOR CLEAR SPAN > 10'-0” OF € WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR g CLEAR DATE PREPARED: 10/14/2020 103. 82H 
#9 FOR CLEAR SPAN > 13'-0” SPAN. THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 7 ee 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


3-#4-F BARS 


AT BOTTOM 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


B2 BARS AT BOTTOM 


G BARS (a) 


BARS AT| 
BOTTOM 


H3 BARSVAT BOTTOM 


#5-E1 BARS 
MILAR AT ENDS 
ALL WALLS) 


BARS AT 
BOTTOM 


-F BARS 
AT BOTTOM 


3- 


BARS AT BOT. 


TT TT TT SP SO 
VARIED 3-#4-F 


B1 BAR PAIRS|AT BOTTOM 


AT BOTTOM 


3-#4-F BARS 


AT BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


G BAR PAIRS (a) 


14”| CENTERS AT TOP 


3-#4-F BARS 
AT BOTTOM 


#4—-F BARS AT ABT. 


“H3 BARSNAT BOTTOM 


VARIED 3-#4-F 
BARS AT BOT. 


B1 BAR PAIRSNAT BOTTOM 


#4—-F BARS AT JABTI. 


VAR. 


G|BAR PAIRS (a) 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


IBARS AT 
BOTTOM 


TS SA 


TBARS AT 


TRANSVERSE JOINT 


B2 BARS AT BOTTOM 


BOTTOM 


G BARS (a) 


@ CULVERT 
a 


AT BOTTOM 
#4-F BARS AT ABOUT 14” CENTERS AT TOP 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


A2 BARS AT TOP 
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VARIED A BARS (d) 


AS SHOWN IN SLAB PLAN) 


DEVELOPED ELEVATION OF EXTERIOR WALL 
J1 AND J6 BARS MAY BE BENT IN FIELD OR SHOP. 


LAY 
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USE ADDITIONAL 
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TRAVELED WAY IS 


FOR CUT SECTION 
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ING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 
E JOINT WHEN BARREL LENGTH IS OVER 80 FEET. 


JOINTS TO LIMIT CUT SECTION LENGTH AND END 
LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 
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ROM THE INSIDE FACE OF HEADWALL TO THE 
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NG TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
FEET OR LESS THE FOLLOWING SHALL APPLY: 


H UP TO 90 FEET WITHOUT A TRANSVERSE JOINT 
LENGTHS UP TO 60 FEET 


CUT SECTION LENGTH RESTRICTIONS REQUIRE 

TS TO BE LOCATED UNDER _A TRAVELED WAY WITH 
FEET OR LESS. THE JOINTS SHALL BE LOCATED TO 
NGTH OF JOINT UNDER THE TRAVELED WAY. 


THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
DETAILS, SEE 703.86. 
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FOR SECTIONS THRU BARREL: WINGS AND HEADWALLS+ SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 


EXCEPT J5 BARS. 
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ELEVATION. SEE SHEET 3 OF 3 FOR DETAIL 


SEE 703.87. FOR J5 BARS. SEE 703.37. 
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DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
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GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS.+ SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 
(c) NOT SPECIFIED ON THIS SHEET 
(d) SAME SIZE AND SPACING AS A2 BARS 
A2 BAR SPACING 
SAME SIZE AND SPACING AS A1 BARS 
A1 BAR SPACING 
DESIGN FILLS OVER 2‘-0" 
DESIGN FILLS 2’-O” OR LESS 
REQUIRED FOR CLEAR SPANS < 10’-0" 
OR CLEAR SPAN > 10'-0% 
OR CLEAR SPAN > 13'-0” 
EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 


HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 
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SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL LENGTH IS OVER 80 FEET. 
USE ADDITIONAL JOINTS TO LIMIT CUT SECTION LENGTH AND END 
J5 BARS AT BOTTOM ae) J4 BARS AT BOTTOM ‘o) J5 BARS AT BOTTOM SECTION BARREL LENGTH MEASURED ALONG CENTERLINE OF CULVERT TO 
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TO AVOID LOCATING TRANSVERSE JOINTS UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS THE FOLLOWING SHALL APPLY: 
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WHEN BARREL AND CUT SECTION LENGTH RESTRICTIONS REQUIRE 
TRANSVERSE JOINTS TO BE LOCATED UNDER A TRAVELED WAY WITH 
DESIGN FILLS 2 FEET OR LESS. THE JOINTS SHALL BE LOCATED TO 
MINIMIZE THE LENGTH OF JOINT UNDER THE TRAVELED WAY. 


AT TOP 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 
FOR CUT SECTION DETAILS. SEE 703.86. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 
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GENERAL NOTES: 


FOR SECTIONS THRU BARREL: WINGS AND HEADWALLS+ SEE SHEET 3 OF 
3. FOR BAR SIZES.» SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
TRANSVERSE JOINT 1-4-#5-E1 BARS EXCEPT J5 BARS. SEE 703.87. FOR J5 BARS. SEE 703.37. 
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ELEVATION. SEE SHEET 3 OF 3 FOR DETAIL 

DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 
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VARIED A| BARS (d} 


J3 BARS AT TOP 


#8-D1 BAR 


=F 


BARS AT 
TOP 


VARIED 
2- 
(hn) 


H1_BARS|JALTERNATED 


WITH H2NBARS AT TOP 


BARS AT 
TOP (h) 


__Ht_ BARS|]ALTERNATED__ 


BEVEL (TYP. 


WITH H2NBARS AT TOP 


a a TY ST SY 


(h) 


#4-F BARS! AT||ABOUT 14” CENTERS JAT|BOTTOM 


VARIED #4-F BARS] AT|:ABOUT 14” CENTERS JAT| TOP 


BARS AT 
TOP 


(h) 


BARS AT 
TOP 


a a ww 


TRANSVERSE JOINT 
J3 BARS AT TOP 


VARIED A BARS 


deol A1 BARS AT BOTTOM 


VARIED A BARS 


AT BOTTOM (fF) 


340” 


PLAN OF TOP SLAB 


B_ BARS IN WALLS ARE NOT ent FOR CLARITY. 
FOR PLACEMENT. SEE SHEET 1 3. 


H1 BARS ALTERNATED WITH H2 BARS 


4 
VARIED A BARS 


A1_ BARS 


AT BOTTOM (Ff) 


ED A BARS (f) 


CONST. JOINT 


G BARS AT EACH FACE (a) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


A TS SY 


KEYED CONST. JOINT 


TRANSVERSE JOINT 


B1 BARS AT EACH 
A2 BARS 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION, SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TQ SCALE. FOLLOW DIMENSIONS. 
MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 
LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 
BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 
(a) SAME SIZE AND SPACING AS ADJACENT B BARS 
(b) VARIES, 12” MAXIMUM 
(c) NOT SPECIFIED ON THIS SHEET 
(d) SAME SIZE AND SPACING AS A2 BARS 
A2 BAR SPACING 
SAME SIZE AND SPACING AS A1 BARS 
A1 BAR SPACING 
DESIGN FILLS OVER 2‘-0" 
DESIGN FILLS 2’-O” OR LESS 
REQUIRED FOR CLEAR SPANS < 10’-0" 


OR CLEAR SPAN > 10'-0% 
OR CLEAR SPAN > 13'-0” 


EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


G BARS AT EACH FACE 
VARIED A BARS (d) 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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CONCRETE 
TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: STRAIGHT 


Pea rapr ares RE ] NFORCEMENT 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 12/01/2011 
DATE PREPARED: 5/13/2015 703.84H 2 OF 3 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


GRANULAR BACKF ILL 


GRANULAR BACKFILL LIMITS 


#4—-F BARS 


=€ CULVERT 


2-F7-J1 


Q 
ive) 
> 
ee) 
Ca) 


#4—F BARS 
#4—-F BARS 


“" 


A2 BARS OR 
VAR. A BARS 


J5 BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


#4—-F BARS AT ABOUT 14” CENTERS 


UPSTREAM AND DOWNSTREAM WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” CENTERS 


AND MEMBER DIMENSIONS 


2-#4-F BARS 


1] J3_ BARS 
SS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


Fob eR 
CLOTH 


2-#4-F BARS 


= 


#4—F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


ra] 


5-#4—-F BARS 


BARS 
B1 


#4—-F BARS 


18” 


BARS 


#4—-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


Bane =—@ CULVERT 


BARS 
B1 BARS 


2-#4-F BARS 


#4-F BARS 
#4—-F BARS 


18” 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER 
ACCORDANCE WIT 


TI 


GAGE COPPER WI 
GALVANIZED STE 


FILTER CLOTH 3 
THICKNESS SHAL 
IN TOP SLAB A 
MASTIC OR TWO 
A SEPARATION 
1011. 


CLO 
THE 


J4 BARS 
2-#4—-F BARS 


EXPANSION JOINT MATERIAL 
O57 SHALL BE SECUREL 
OF THE CONCRETE WITH 10 


IN 
% 
FCHED TO O 


3-#4-F BA 


2 GAGE SOFT DRAW 


#4—-F BARS AT ABOUT 14” CENTERS 


3-#4-F BA 


#4—-F BARS AT ABOUT 14” CENTERS 


EET IN WIDTH A 
BE CENTERED ON 
SIDEWALLS WITH 
DED TAPE. FILT 
TEXTILE IN ACC 
RNISHING AND INSTALLING FILTER 
SIDERED COMPLETELY COVERED BY 
CE FOR OTHER ITEMS. 


DOUBLE 
RANSVERSE JOINTS 
DGES SEALED WITH 

CLOTH SHALL BE 
DANCE WITH SEC 


COST OF F 
TH WILL BE 
CONTRACT 


(b) 


UPSTREAM HEADWALL 
RE INFORCEMENT 
NEAR INTERIOR WALL 


UPSTREAM HEADWALL 
REINFORCEMENT 


NEAR MIDSPAN 
(b) NOT REQUIRED FOR CLEAR SPANS <s 
#8 FOR CLEAR SPAN > 10‘-0” 
#9 FOR CLEAR SPAN > 13'-0" 


10'-0" 
SPAN. 


IF D2 BARS ARE REQUIRED, 
THE CLEAR SPAN 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2’-0” 


#5-R3 BARS 
AT 12” CTS. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 2’-0” OR LESS 


GENERAL NOTES: 


FOR MEMBER THICKNESS AND FOR BAR 
SIZES, SPACING AND DIMENSIONS OF 
ALL REINFORCEMENT EXCEPT J5 
BARS. SEE 703.87. FOR J5 BARS, 
SEE 703.37. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOT 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO 


CONCRETE 


DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL 
REINFORCEMENT 


REINFORCEMENT 
NEAR INTERIOR WALL 


THE MINIMUM LENGTH EACH SIDE 
OF @ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR 7 CLEAR 
IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


i 
OF Misa. 
SQ, 


3 
@ CULVERT. HEADWALL SECTIONS ARE s&s 
NORMAL TO LONG DIRECTION OF 
HEADWALL. 


oon. “a 
DENNIS W. 
HECKMAN 
NUMBER 
DB PRI 
AS ow LY 
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TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: STRAIGHT 


DRAWING NOT TO SCALE. 
DIMENSIONS. 


FOLLOW 


MINIMUM CLEARANCE TO REINFORCING 


STEEL SHALL BE 14”. THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


ELECTRONICALLY. 


SECTIONS 


NEAR MIDSPAN 


SHEET NO. 


3 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


703.84H 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


-F BARS 


AT BOTTOM 


3- 


J4 BARS AT BOTTOM 


J5 BARS AT BOTTOM 


B2 BARS AT BOTTOM 


G BARS (a) 


lu | 
ae 
<li 
>N 


BARS AT] 
BOTTOM 


H3 BARSVAT BOTTOM 


-F BARS 
AT BOTTOM 
BARS AT BOT. 


3- 


TT TT TS SY 
VARIED 3-#4-F 


B1 BAR PAIRS|AT BOTTOM 


AT BOTTOM 


3-#4-F BARS 


AT BOTTOM 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


G BAR PAIRS (a) 


14”| CENTERS AT TOP 


“H3 BARSNAT BOTTOM 


3-#4-F BARS 
AT BOTTOM 
BARS AT BOT. 
#4—-F BARS AT JABTI. 


#4—-F BARS AT ABT. 
VARIED 3-#4-F 


B1 BAR PAIRSNAT BOTTOM 


AT BOTTOM 


VARIED #4-F BARS AT 
14” CENTERS AT TOP 


TT ES SA 


TRANSVERSE JOINT 
B2 BARS AT BOTTOM } G BARS (a) 


END OF 
WALL (TYP. ) 
(NOT SHOWN ) 


BARS AT 
BOTTOM 


aes CULVER 


#4-F BARS AT ABOUT 14” CENTERS AT TOP 


J4 BARS AT BOTTOM 


A2 BARS AT TOP 


1-4-#5-E1 BARS 
(SIMILAR AT ENDS 
OF ALL WALLS) 


VARIED A BARS AT TOP (dy 


CONST. JOINT 


2-#7-J6 BARS 


LF 
BEND LINE 


#4-F BARS 


G BARS AT S.F. (a) 


PLAN OF BOTTOM SLAB 


J3 BARS AT FILL FACE 


A1 BARS 


#4-F BARS TRANS. JOINT 


L J5 BARS AT FILL FACE 


#4-F BARS 


JOINT 


#4-F BAR AT KEYED 
j\ FILL FACE CONST. JT. /\ 


#4—F BARS AT 14“ #4-F BARS AT 
CTS. AT STREAM FACE 14" CTS. AT S.F. 


KEYED CONST. JOINT 


B2 BARS AT STREAM G BARS AT S.F. 


2-#7-J1 


as =e ll 
V 


J4 BARS AT FILL FACE 


VARIED A BARS (SPACED 


A2 BARS 


AS SHOWN IN SLAB PLAN) 


DEVELOPED ELEVATION OF EXTERIOR WALL 


J1 BARS MAY BE BENT IN FIELD OR SHOP. 


J5 BARS AT BOTTOM | 
(e) | VARIED A BARS AT TOP (d) 
seh >! 


LAYING OUT TRANVERSE JOINTS 
UNLESS SHOWN ON BRIDGE PLANS 


USE A TRANSVERSE JOINT WHEN BARREL L 
USE ADDITIONAL JOINTS TO LIMIT CUT S$ 
SECTION BARREL LENGTH MEASURED ALONG 
50 FEET. 


MINIMUM END SECTION LENGTH SHALL BE 
SHORTEST WALL FROM THE INSIDE FACE O 
TRANSVERSE JOINT. 


TO AVOID LOCATING TRANSVERSE JOINTS 
DESIGN FILLS 2 FEET OR LESS THE FOLL 


BARREL LENGTH UP TO 90 FEET WITHO 
CUT SECTION LENGTHS UP TO 60 FEET 


WHEN BARREL AND CUT SECTION LENGTH R 
TRANSVERSE JOINTS TO BE LOCATED UNDE 
DESIGN FILLS 2 FEET OR LESS. THE JOI 
MINIMIZE THE LENGTH OF JOINT UNDER T 


ENGTH IS QVER 80 FEET. 
ECTION LENGTH AND END 
CENTERLINE OF CULVERT TO 


3 FEET MEASURED ALONG THE 
F HEADWALL TO THE 


UNDER A TRAVELED WAY WITH 
OWING SHALL APPLY: 


UT A TRANSVERSE JOINT 


ESTRICTIONS REQUIRE 

R_ A TRAVELED WAY WITH 
NTS SHALL BE LOCATED TO 
HE TRAVELED WAY. 


TRAVELED WAY IS THE ROADWAY WIDTH MINUS SHOULDER WIDTHS. 


FOR CUT SECTION DETAILS, SEE 703.86. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL+ WINGS AND H 
3. FOR BAR SIZES. SPACING AND DIMENSI 
EXCEPT J5 BARS. SEE 703.87. FOR J5 BA 


CONSTRUCTION JOINT KEY NOT SHOWN FOR 
ELEVATIONe SEE SHEET 3 OF 3 FOR DETAI 


EADWALLS» SEE SHEET 3 OF 
ONS OF ALL REINFORCEMENT 
RS» SEE 703.37. 


CLARITY IN PLAN AND 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 


MINIMUM CLEARANCE TO REINFORCING STEE 
LAP LONGITUDINAL BARS A MINIMUM OF 23 
BEVELED HEADWALL SHALL BE LOCATED AT 
(a) SAME SIZE AND SPACING AS ADJACENT 
(b) VARIES, 12” MAXIMUM 

(c) J4 BAR SPACING 

(d) SAME SIZE AND SPACING AS A2 BARS 
(e) A2 BAR SPACING 


L SHALL BE 13”. 
“ AT SPLICES. 
UPSTREAM END. 

B BARS 
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COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


CONCRETE 
TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: FLARED 


Panes rapr tars RE ] NFORCEMENT 


ELECTRONICALLY. 


DATE EFFECTIVE: 12/01/2011 
DATE PREPARED: 9/13/2015 


SHEET NO. 


703.85C 1 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2-#7-J1 


BARS 


#8-D1 


J3 BARS AT TOP 


BAR 


BARS AT 
TOP (h) 


H1_ BARS|JALTERNATED 


WITH H2NBARS AT TOP 


(i) 


BARS AT 
TOP (h) 


_H1_BARSN ALTERNATED 


02 BAR (j) 


{7 
Losi gf Sse td 
7 a eT 


2-#7-J1 


BARS 


& R2 BARS|AT 12” CENTERS 


#5-R1 


WITH H2NBARS AT TOP 


a a 


(h) 


#4-F BARS! AT|ABOUT 14“ CENTERS JAT|BOTTOM 


VARIED #4-F BARS| AT|IABOUT 14” CENTERS |JAT | TOP 


BARS AT 


#4-F BARS AT ABOUT [14”/'CENTERS AT BOTTOM 
TOP 


BARS AT 
TOP (h) 


a a a a a a aw a a ww a ow 


RANSVERSE JOINT 
J3 BARS AT TOP 


A1 BARS AT BOTTOM 


i 
Wy 


iL iee gf ffs 
i a 


VARIED A BARS 


PLAN OF TOP SLAB 


B BARS IN WALLS ARE NOT SHOWN FOR CLARITY. 
FOR PLACEMENT. SEE SHEET 1 OF 3. 


H1 BARS ALTERNATED WITH H2 BARS 


A1 BARS 


AT BOTTOM (f) 


ED A BARS (f) 


KEYED CONST. JOINT KEYED CONST. JOINT 


#4-F BARS AT 14” 
CTS. AT EACH FACE 


#4—-F BARS AT 14” 
CTS. AT EACH FACE 


eT A ST A SY 


KEYED CONST. JOINT 


TRANS. JOINT 


B1 BARS AT EACH FACE 
A2 BARS 


JOINT 


2-#7-J1 BARS 


G BARS AT EACH FACE (a) 


ak 


VARIED A BARS (d) 


H3 BARS 


SECTION NEAR INTERIOR WALL 
J1 BARS MAY BE BENT IN FIELD OR SHOP. 


GENERAL NOTES: 


FOR SECTIONS THRU BARREL. WINGS AND HEADWALLS. SEE SHEET 3 OF 
3. FOR BAR SIZES. SPACING AND DIMENSIONS OF ALL REINFORCEMENT 
EXCEPT J5 BARS. SEE 703.87. FOR JS BARS. SEE 703.37. 


CONSTRUCTION JOINT KEY NOT SHOWN FOR CLARITY IN PLAN AND 
SECTION. SEE SHEET 3 OF 3 FOR DETAILS. 


DRAWING NOT TO SCALE. FOLLOW DIMENSIONS. 

MINIMUM CLEARANCE TO REINFORCING STEEL SHALL BE 13”. 

LAP LONGITUDINAL BARS A MINIMUM OF 23” AT SPLICES. 

BEVELED HEADWALL SHALL BE LOCATED AT UPSTREAM END. 

(a) SAME SIZE AND SPACING AS ADJACENT B BARS 

(b) VARIES, 12” MAXIMUM 

(c) NOT SPECIFIED ON THIS SHEET 

(d) SAME SIZE AND SPACING AS A2 BARS 

(e) A2 BAR SPACING 

(4) SAME SIZE AND SPACING AS A1 BARS 

(g) A1 BAR SPACING 

DESIGN FILLS OVER 2‘-0" 

DESIGN FILLS 2’-O” OR LESS 

REQUIRED FOR CLEAR SPANS < 10’-0" 

OR CLEAR SPAN > 10'-0”% 

OR CLEAR SPAN > 13'-0” 

EQUIRED. THE MINIMUM LENGTH EACH SIDE OF @ WALL SHALL 
HE GREATER OF 48 BAR DIAMETERS OR 4 CLEAR SPAN. THE 
R SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


H2 BARS AS REQUIRED. QUANTITY OF BARS VARIES WITH SKEW. 
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CONCRETE 
TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: FLARED 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


RE ] NF ORCEMENT 


SHEET NO. 


2 OF 3 


DATE EFFECTIVE: 
DATE PREPARED: 


12/01/2011 
9/13/2015 


703. 85C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 


VARIED A BARS 


m—@ CULVERT 


#4—-F BARS 


18" 


#4—-F BARS 


A2 BARS OR 
VAR. A BARS 


THICKNESS 


#4—-F BAR 


VAR. #4-F BARS 


#4—-F BARS AT ABOUT 14” CENTERS 


AT 14” CENTERS 


GRANULAR BACKFILL— 


GRANULAR BACKFILL LIMITS 


UPSTREAM FLARED WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” CENTERS 


AND MEMBER DIMENSIONS 


|2-#4-F BARS 


2” PREFORMED FIBER 
EXPANSION JOINT MATERIAL 


Fob eR 
CLOTH 


2-#4-F BARS 


= 


#4—F BARS 


Le EXPOSED 
a SURFACE 
(TYP. ) 


ra” 


5-#4-F BARS 


BARS 
B1 


BARS 


#4—-F BARS 
#4—-F BARS 


18” 


TRANSVERSE JOINT THRU BARREL 


PREFORMED FIBER EXPANSION JOINT MATERIAL IN J4 BARS 
ACCORDANCE WIT 057 SHALL BE SECURELY 3 -#4-F BARS 
TITCHED TO O OF THE CONCRETE WITH 10 


3-#4-F BA 


GAGE COPPER WI 2 GAGE SOFT DRAW 
GALVANIZED STE 


#4—-F BARS AT ABOUT 14” CENTERS 


EET IN WIDTH A 
BE CENTERED ON 
SIDEWALLS WITH 
DED TAPE. FILT 
TEXTILE IN ACC 
RNISHING AND INSTALLING FILTER 
SIDERED COMPLETELY COVERED BY 
IT PRICE FOR OTHER ITEMS. 


FILTER CLOTH 3 
THICKNESS SHAL 
IN TOP SLAB A 
MASTIC OR TWO 
A SEPARATION 
1011. COST OF F 
CLOTH WILL BE 
THE CONTRACT 


DOUBLE 
RANSVERSE JOINTS 
DGES SEALED WITH 

CLOTH SHALL BE 
DANCE WITH SEC 


#5-R2 BARS 
AT 12” CTS. 


VC #8 -91 #5-R1 
BAR AT 12” 
UPSTREAM HEADWALL 
REINFORCEMENT 
NEAR MIDSPAN 


#5-R1 BARS 
BAR AT 12” CTS. 


UPSTREAM HEADWALL 
REINFORCEMENT 


NEAR INTERIOR WALL 


(b) NOT REQUIRED FOR CLEAR SPANS < 10’-0” 


#8 FOR CLEAR SPAN > 10‘-0” 


#9 FOR CLEAR SPAN > 13'-0” SPAN. 


BARS 
CTS. 


IF D2 AND D4 BARS ARE REQUIRED, 
OF @ WALL SHALL BE THE GREATER OF 48 BAR DIAMETERS OR 7 CLEAR 


THE CLEAR SPAN IS PARALLEL TO LONG DIRECTION OF HEADWALL. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2’-0” 


#5-R3 BARS 
AT 12” CTS. 


BARS 


BARS 


DOWNSTREAM HEADWALL DOWNSTREAM HEADWALL 


REINFORCEMENT 
NEAR INTERIOR WALL 


REINFORCEMENT 


NEAR MIDSPAN 


THE MINIMUM LENGTH EACH SIDE 


Q 
ive) 
> 
a 
Yn 


2-F7-J1 


#4—-F BARS 


" 


#4—-F BARS 


rm CULVERT 


JS BARS 
2-#4-F BARS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


DOWNSTREAM WINGS REINFORCEMENT 


#4—-F BARS AT ABOUT 14” 


CENTERS 


#4—-F BARS AT ABOUT 14” 


CENTERS 


BARS 


2-#4-F BARS 


B1 BARS 


BARS 


#4-F BARS 


18” 


#4—-F BARS 


m—@ CULVERT 


3-#4-F BA 


#4—F BARS AT ABOUT 14” 


CENTERS 


GENERAL NOTES: 


FOR MEMBER THICKNESS AND FOR BAR 
SIZES, SPACING AND DIMENSIONS OF 
ALL REINFORCEMENT EXCEPT J5 
BARS. SEE 703.87. FOR J5 BARS, 
SEE 703.37. 


BARREL AND WINGS SECTIONS ARE 
SYMMETRICAL ABOUT AND NORMAL TO 
@ CULVERT. HEADWALL SECTIONS ARE 
NORMAL TO LONG DIRECTION OF 
HEADWALL. 


DRAWING NOT TO SCALE. 
DIMENSIONS. 


FOLLOW 


MINIMUM CLEARANCE TO REINFORCING 
STEEL SHALL BE 14”. 


BARREL REINFORCEMENT 


FOR DESIGN FILLS 2’-0” 


DOT 


OR LESS 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


CONCRETE 
TRIPLE BOX CULVERT 


SKEW: RIGHT ADVANCE 
WINGS: FLARED 


SECTIONS 


DATE 
DATE 


EFFECTIVE: 
PREPARED: 


01/01/2021 
10/14/2020 


SHEET NO. 


703. 85C 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


J4 BARS AT BOTTOM 


B2 BARS AT BOTTOM J3 BARS AT T 


#4—-F BARS AT ABOUT 14” CENTERS 


5-#4-F BARS 
2-#4-F BARS BARS 


BARS AT 
BOTTOM 


H2 BARS 


H1 BARS ALTERNATED 
WITH H2 BARS AT TOP 


Ce?) 


H3 BARS AT BOTTOM BARS 


B1 BARS 


2-#4-F BARS 


BOTTOM SLAB 


KEYED CONSTRUCTION JOINT 


(a) APPROXIMATELY ONE-THIRD OF WALL 
THICKNESS 


iv) 
jam 
<= 
aa} 
Ww 


CENTERS AT TOP 


¥ 


#4—-F BARS 


3-#4-F BARS 
AT BOTTOM 


5-#4—-F BARS 


B1 BAR PAIRS AT BOTTOM 


18” 


" 


14 


eed ok ty ha ete i ee, OE BARS AU TERN AT Eid 
H3 BARS AT BOTTOM WITH H2 BARS AT TOP 


¢ culvert! 


J4 BARS 
2-#4-F BARS 


#4-F BARS AT ABOUT 14” CENTERS 


BARREL REINFORCEMENT 


FOR DESIGN FILLS OVER 2+0” 
SYMMETRICAL ABOUT AND NORMAL TO © CULVERT. 


#4—-F BARS AT ABOUT 


#4-F BARS AT ABOUT/14”|CENTERS AT BOTTOM 


AT BOTTOM 


BARS AT ABOUT|14” CENTERS AT TOP 


3-#4-F BARS 
5-#4—-F BARS 


B1 BAR PAIRS AT BOTTOM 


#4 — 


#4—-F BARS AT ABOUT 14” CENTERS 


#4—-F BARS AT ABOUT 14” CENTERS 


BARS AT 
BOTTOM 


GRANULAR BACKF ILL 
TRANSVERSE 


GRANULAR BACKFILL LIMITS JT. (TYP. ) 
AND MEMBER DIMENSIONS B2 BARS AT BOTTOM A1 BARS AT BOT 


J4 BARS AT BOTTOM J3 BARS AT T 


A2 BARS AT TOP PART PLAN OF TOP 
PART PLAN OF BOTTOM SLAB REINFORCEMENT 


(b) FOR DESIGN FILLS OVER 240” 
SLAB REINFORCEMENT (c) FOR DESIGN FILLS 2+0” OR LESS 


BARS 
H2 BARS 


rm—-€ CULVERT 


2-#4-F BARS 


#4—F BARS 


J3 BARS AT FILL FACE H1 BARS ALTERNATED WITH H2 BARS 
H2 BAR | 
H1_BAR A phi g 


18” 


5u 
8” PREFORMED FIBER 
EXPANSION JOINT MATERIAL Al BARS At BARS 


FILTER 


KEYED 2-#4-F BARS 3-#4—-F BARS 
CONST. JT. A AT F.F KEYED CONST. JOINT 
i \ #4—-F BARS AT ABOUT 14” CENTERS 


7 #4—-F BARS AT 14” 
TRANSVERSE #4-F BARS AT 14 CENTERS AT EACH FACE BARREL REINFORCEMENT 

EXPOSED als AGL Ege) pe Eee age FOR DESIGN FILLS 2-0” OR LESS 
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FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 
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GENERAL NOTES: 
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DIMENS HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
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SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
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FOOT OR GREATER THAN 50 FEET. 
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BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
DESIGN FILL. EXCEPT FOR DESIGN FILLS BETWEEN 2 
FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 

HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
MENT EQUALS BAR AREA PER FOOT SPACING. 


RE REQUIRED WHEN THE DESIGN FILL 1S LESS THAN 1 
HAN 50 FEET. 


INCHES UNLESS OTHERWISE SPECIFIED. 
MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
DWAY. 


ENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


GENERAL NOTES: 
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FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
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BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
DESIGN FILL. EXCEPT FOR DESIGN FILLS BETWEEN 2 
FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 

HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
MENT EQUALS BAR AREA PER FOOT SPACING. 


RE REQUIRED WHEN THE DESIGN FILL 1S LESS THAN 1 
HAN 50 FEET. 


INCHES UNLESS OTHERWISE SPECIFIED. 
MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
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GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
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DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
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GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GR R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENS HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF FORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 


DESIGN FILLS ARE MEASURED FROM THE TOP OF TOP SLAB TO THE TOP OF 
EARTH FILL OR ROADWAY. 
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Bi ep eB RReY MISSOURI HIGHWAYS AND TRANSPORTATION 
OT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


OF sey, CONCRETE 
a Be TRIPLE BOX CULVERT 


alo 


DIM!) 


NI M/ HN! HM| HD] 
amyoyony on 


won 


eo] 00} G0] Co} S| I} I] I] I] SI] SI OO] OOOO] Olafur] ola]ur 
eo] 00} G0] C0} | I} I] I] I] I] SI | OOO] O/H! AH] alo] alu 
ea] oo} ca] co} I] I] i] I] I] SI] I] SI | DID] DI D/H] A| Hl alHl ala 
| oo} 00] WI} ~] I] | II] IT] I] SI OO alolalalafatafa 
fond ond Rondon d Rondon} Koni cond Keon Cond Ken Cond Ken Coad Ken dl Cond Kea dl Coad Keall Coad Read Coad Read Coad Read toa) 
@0| 00} G0] 00} co] co! co] Co} Co] I} I] I] I] I] I | MI D/O] | H]AA ala 
Coan ean Kean ead Kean ead Real ead Kean ead Kean ead Kea Coad Kean Coad Kea ead Ken Coad Rend Coad Ken Coal keri fou) 
fond ond Kond Cond Rondon d Read Coad Rea Coad Kea Coad Kea Coad Real Coal Kea Coad Ken Coad Kea Coal Keni teal Keni toa! 


leollelellellellellelleollellellellellellellellellellellellelle) 


lelleltellellellollellellellelfellellol le) 
OCJLOl[O/OJ/Os/OJsO/l/OJsO/OC/O/o!}oJso 
i s|colalwlala} | i}alalo|co|_ 
lelleltelfollellollellellellellollelte) 

OCJlOl[CJ/O/O/OJOlOJsOls/O/O/C!/oso 


AAD! DIMM! MM] + 


oly oly ol 


eee 4 
DENMS W. °, 7 
HECKMAN 
NUMBER 


‘PEST MEMBER THICKNESS 
rts ss | BAR SIZE.» SPACING & DIMENSIONS 


oF 
i 13 FEET 
7 THRU 12 FEET 


ZONAL my 
aig (H3, J4. B1 & B2 BARS) DATE EFFECTIVE: 12/01/2011 SHEET NO. 


oe SPAN (S 
HEIGHT (HT 

BAR DIMENSIONS DIAGRAM i 

SYMMETRICAL ABOUT € CULVERT. DATE PREPARED: _9/29/2011_ 20:-OF 2.7 


aw 


nits 


4 


ds 
ds 


SPAN (S) = 13 FT HEIGHT (HT) = 13 FT OR 14 FT 


MEMBER TOP SLAB BARS BOTTOM SLAB BARS WALL BARS 
N THICKNESS A1_BARS BARS H2_BARS A2_BARS J4_BARS H3_BARS B1 BARS | _B2 BARS 


H1 
K3 
TS | BS | TX | TI [SIZE| SPA. |S1ZE . ntara fo iZeé SPA.| C5 Q8 |SIZEIS SIZE) SPA. SIZE «| C4 Ta13 HT=14 1 24 . Q10 |SIZE| SPA. |SIZE -| G1 
11]10] 11 6 . 12 7 


14 


al 
nn 
io} 


~1|~]~ Joo] = 
oO] 8| alo 2} 


fool Took Rock Kopi Rona Road neck nse) 


ae 
fo} 


AA] ASDA AD] A A] A]/ alan 


AA) A) BAA 
D/A} O) RB) N 


copa ted] 
anyon 


@]a@]a]a| a] ] J NJ of ofalalalalalafuafalalalola 
II] I] | NI] NI] SN] I A] SS OOO] a] al alalalalalafata 
eo} co} .ca| ca) a] 1] a] I] I] I] NNN laf alalalalalalalalala 
oo} o}oaa} aa) S|] I] J] I] I J of afalalalalalaia|ala|a 
fellellelleleloleolololelelelelellellelleoleoleoleleleliolelielle) 
felfellellellelolololeolelelelelellellelleoleoleoleleleloleliolle) 
eo} co}co| | | St] I] I] I] I] NN Nf af afololofalalafafa 
WAH HH] HH] Alaa al Al AHHH] Hla] alalalalalalalm 


CO] UN] a} =] wan} an| cy] ©] =] O] B] co] co] =) co] on] co] wD] WO] ww] om] om] wo 
QO] OO] CO] CO] OO] GD] CD] GB] GA] AIP AL] SP SDI DIDI AAI AAA ayn an 
Q[OJolOJafafofafala/alala}alolajalalajalalalolojo 
alololofofolofojolafololalolaolojolosojololololojojo 
ON) OT) OT] OT OY] OT) Or a) Or OT) Or) Ot OT] OT OT] Cr Oy OT) Oy On] G1) OT OT] OG 
DHOOM H alalalalolalalolalalalalalalalafafafala 
als]a]a 
alololofofolfofojalofolalolololojolofojolololSiginin 


SPAN (S) = 13 FT HEIGHT (HT) = 15 FT OR 16 FT 
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GENERAL NOTES: 


IF DESIGN FILL_IS BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
GREATER TABULATED DESIGN FILL» EXCEPT FOR DESIGN FILLS BETWEEN 2 
FEET AND 4 FEET. FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
THE GR R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
DIMENS HE 2 FEET AND 4 FEET TABULATED DESIGN FILLS. 
AREA OF FORCEMENT EQUALS BAR AREA PER FOOT SPACING. 


SPECIAL DESIGNS ARE REQUIRED WHEN THE DESIGN FILL IS LESS THAN 1 
FOOT OR GREATER THAN 50 FEET. 


DIMENSIONS ARE IN INCHES UNLESS OTHERWISE SPECIFIED. 
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BETWEEN TABULATED DESIGN FILLS. USE THE NEXT 
DESIGN FILL. EXCEPT FOR DESIGN FILLS BETWEEN 2 
FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
R_ THICKNESS. AREA OF REINFORCEMENT AND BAR 
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ENGTH AND SERVICEABILITY REQUIREMENTS FOR THE 
LIVE LOAD HL-93 MINUS THE LANE LOAD. 
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FOR DESIGN FILLS BETWEEN 2 FEET AND 4 FEET USE 
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HAN 50 FEET. 
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DWAY. 
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NOTE: VARY CHC HEIGHT AS 
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{SB} 2-0 (1) CLEAR DISTANCE AS 
AX. SPACING. SPECIFIED ON PLANS. 
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ra Te = 
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Wt — ee e Sw = 737 ANCHORAGE. OR 
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PANEL _ 23” & UP 
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OR GIRDER——> SCID Or ea PART CROSS SECTION PART DETAIL “A” 
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(1) CLEAR DISTANCE AS _ 
SPECIFIED ON PLANS. (SB) SPECIFIED ON PLANS. A TURNED-UP. CAPPED OR DIPPED FOOT SHALL BE ON ALL BAR SUPPORTS 
SPACING BEARING ON FORMS. WHERE BAR SUPPORTS ARE USED ON EARTH OR 


PART CROSS SECTION PART SECTION C-C A - = = = = = = Sr AGGREGATE SUBGRADES. SUITABLE PLATES. CONTINUOUS BARS OR PRECAST 


CONCRETE BAR SUPPORTS SHALL BE PROVIDED TO PREVENT 


SLAB SPANS - NO VOIDS (SOLID) = — : DISPLACEMENT OF THE SUPPORT FOOT. 
TRUSSES - NO LONGITUDINAL STRINGERS ai ae a ia L DIMENSIONS TO REINFORCING STEEL ARE TO & BAR EXCEPT WHERE CLEAR 


ISTANCE FROM FACE OF CONCRETE IS INDICATED. HEIGHT OF 
440” MAX. SPACING A UPPORTS TO BE THAT REQUIRED TO SUPPORT BARS IN EXACT POSITIONS 
pe ope H ON PLANS. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


By L REINFORCING SHALL BE SUPPORTED BY USE OF APPROVED SPIRAL 

P RS AT NOT MORE THAN 3-0” CENTERS. PAYMENT FOR SPACERS 

N LL OTH BAR SUPPORTS WILL BE CONSIDERED COMPLETELY COVERED BY 
H ONTRACT UNIT PRICE FOR OTHER ITEMS. 


BARS OF DIFFERENT SIZES ARE USED IN THE SAME MEMBERSs THE 
TION OF BAR SUPPORTS SHALL BE BASED ON THE LARGER SIZE. 
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ELOW. 
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INFORCING STEEL SHALL BE COATED ENTIRELY WITH AN EPOXY OR 
LASTIC MATERIAL. 
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F AND BE PLACED AT THE SAME SPACING FOR STEEL WIRE BAR 
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FREE MOVEMENT UNDER NEW CHANNEL. 
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EXPANSION GAP TO BE 2” (AT 60°F) MEASURED PARALLEL TO € ROADWAY 


FOR DEVICES DESIGNED FOR 200 FEET OR LESS OF BRIDGE EXPANSION AND a : “i 

GAP INCREASED 1/4” FOR EACH 50 FEET OF ADDITIONAL LENGTH UP TO A 

MAXIMUM SPACE OF 2-1/2”. 
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USE CHANNEL C6 X 10.5 FOR WEARING SURFACES THRU 1 3/4” AND CHANNEL Ny 
C7 X 14.75 OR MC6 X 15.1 FOR WEARING SURFACES GREATER THAN 1 3/4” 
TO 2 1/4”. CUT FLANGES TO MATCH REQUIRED WEARING SURFACE THICKNESS PART PLAN AT 
AND NOTCH FLANGE WHERE NESSARY TO CLEAR RIVET HEADS. 

EXPANSION DEVICE 
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GENERAL NOTES: 
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FOR EACH 3” OF PLATE OR ANGLE TO 
BE COVERED BY WEARING SURFACE. TRUCTURAL STEEL SHALL BE IN ACCORDANCE WITH ASTM A70 

RADE 36. 


UALIFICATION OF WELDING OPERATORS WILL BE REQUIRED. 
7016 OR E7018 ELECTRODES SHALL BE USED. 
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EL CHANNELS OR BARS ON BOTH SIDES OF EXPANSION JOINT; FOR 
L WIDTH OF ROADWAY, WILL BE CONSIDERED COMPLETELY COVERED 
THE CONTRACT UNIT PRICE FOR STEEL BAR DAM. 


T INSIDE SURFACE OF CHANNEL 5.0 MILS THICKNESS OF 
Sener NEW WEARING RGANIC ZINC PRIMER. 
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TYPICAL TRENCH DETAIL 
PIPE INSTALLATION AND BEDDING 


NOTE 


A) MINIMUM STRUCTURAL BACKFILL OVER TOP OF PIPE SHALL 
BE ONE-EIGHTH DIAMETER OR SPAN OF PIPE OR ONE FOOT 
WHICHEVER IS GREATER. 


TO FIT BOTTOM OF PIPE. MINIMUM THICKNESS BEFORE 
PLACING PIPE SHALL BE AS FOLLOWS: 


DEPTH OF MIN. BEDDING 
CORRUGAT ION THICKNESS 
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TRENCH INSTALLATIONS -— 2 FEET MINIMUM EACH SIDE OF 


BEDDING BLANKET OF LOOSE FILL SHALL BE ROUGHLY SHAPED 


CULVERT. THIS RECOMMENDED LIMIT SHOULD BE MODIFIED 


AS NECESSARY TO ACCOUNT FOR VARIABLES SUCH AS POOR 
IN-SITU SOILS. EMBANKMENT INSTALLATIONS — ONE 
DIAMETER OR SPAN EACH SIDE OF CULVERT. 


PAVEMENT ADDITIONAL BACKFILL 
J Lee LuLu fA ef ad a 
SYN, 
INNS 


GREATER OF 


MINIMUM = 
SPAN/8 OR 12“ 


TOP OF STRUCTURAL 
BACKFILL ZONE 


> 


KKAKKAKAAIARKARKRAAKCARAY 
CUULUCDDAOUDODODAR A 
LAIN 


SOIL SHALL BE FINE GRADED TO 
SHAPE OF BOTTOM OF PIPE-ARCH. 
OR BEDDING BLANKET OF GRANULAR 
MATERIAL SHALL BE SHAPED WITH 
TEMPLATE. BEDDING WIDTH SHALL 
BE LIMITED TO A MAXIMUM OF TWO- 
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V-SHAPED BEDDING 
ALTERNATIVE-SHAPED BEDDING 


PIPE-ARCH TRENCH DETAIL 


BEDDING AND CORNER ZONE TREATMENT 
FOR PIPE ARCH STRUCTURES 


ROADBED 
NOT HIGHER THAN 
INLET FLOW LINE 


FLOW LINE 
AS LAID 


MISSOURI HIGHWAYS AND TRANSPORTATION 


PIPE PIPE-ARCHES 


DIAMETER SPACE $ SPAN 


SPACE X 


UP TO 24” 12" UP TO 36” 12" 


24” TO 72” 2 PIPE DIA 36” TO 108" |1/3 


ARCH SPAN 


72” AND OVER 36” 108” TO 189” |36” 


MULTIPLE STRUCTURE SPACING 


FLOW LINE AFTER EXPECTED SETTLEMENT 


TYPICAL CAMBERED FLOW LINE 


NOTE: 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
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ON YIELDING SOIL, PIPE CULVERTS SHALL BE PLACED ON A 
CAMBERED FLOW LINE. THE AMOUNT OF CAMBER WILL VARY WITH 


SOIL CONDITIONS AND WILL BE SPECIFIED ON THE DESIGN PLANS. DATESEFRECUIVES. 0a701 72018 
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MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 
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INSTALLATION METHODS 
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THIS SHEET HAS BEEN 
si 


DATE EFFECTIVE: 04/01/2011 725.00C SHEET NO; 
DATE PREPARED: 3/22/2022 ° 2? OF 5 


WIN) WI) W? GM] M IPM] NM {NM {DM | NM] NM |] Po 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CORRUGATED H32 ALUMINUM CIRCULAR PIPE LOCK SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) %* FOR TRENCH INSTALLATION ONLY 
SPECIFIED] MINIMU SPECIFIED THICKNESS OF COATED SHEET CIN.) 


A B c D A B C D A B C D 


DE PIPE CORRUGATED? oat n 5 C D 


IN. ue FT. FT. Ele FT. FT. Fr. FT. Fle Fis Fl. FT. FT. ale FT. Fils Fis 


= 


Hy DBPARBLHRBILHBRIL QO) DI WI] WI] WIM] MH]ML MI] NM] MTN |] |=] Aa] a] =a 


CORRUGATED H32 ALUMINUM CIRCULAR PIPE RIVETED SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 
Ter 


SPECIFIED enon 0.06 0.075 0.105 0.135 0.164 
A ate SPIRAL SINGLE RIVET] DOUBLE RIVET|SINGLE RIVET| DOUBLE RIVET|SINGLE RIVET|DOUBLE RIVET| SINGLE RIVET| DOUBLE RIVET|SINGLE RIVET| DOUBLE RIVET 5” X 1” CORRUGATIONS 
CORRUGATED RIB B A B A B A B A B A B A B A B A B A B SPAM BLAE XA AZO SPIRAL LB 
IN. FT. ae ae ee imeem | ein: rie re en tes koe” rtas |) tan [oes al ere. ere ere 
; (1) MAXIMUM OVERFILL MEASURED FROM THE TOP OF 


PIPE TO SURFACE. 


2-2/3" X 1/2” CORRUGATIONS 
3” X 1” CORRUGATIONS 


i 
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DATE EFFECTIVE: 04/01/2011 725.00C SHEET NO; 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CORRUGATED H34 ALUMINUM CIRCULAR PIPE LOCK SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) %* FOR TRENCH INSTALLATION ONLY 
SPECIFIED] MINIMU SPECIFIED THICKNESS OF COATED SHEET CIN.) 


A B c D A B C D A B C D 


DE PIPE ORRUCATED? oat rn 5 C D 


IN. ue FT. FIs Files FT. FT. Fr. Fr. Fle FT. Fl. FT. FT. FY. FT. FT. Fis 


= 
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CORRUGATED H34 ALUMINUM CIRCULAR PIPE RIVETED SEAM 


MAXIMUM ALLOWABLE OVERFILL HEIGHTS (1) 
Ter 


Sree ieee COVER 0.06 0.075 0.105 0.135 0.164 
aS Ree SPIRALLSINGLE RIVET|DOUBLE RIVET|[SINGLE RIVET] DOUBLE RIVET|SINGLE RIVET|DOUBLE RIVET|SINGLE RIVET|DOUBLE RIVET|SINGLE RIVET| DOUBLE RIVET 


POR RUGA TED RTs B A B A B A B A B A B A B A B A B A B 


2-2/3" X 1/2” CORRUGATIONS 

3” X 1” CORRUGATIONS 

5” X 1” CORRUGATIONS 

3/4" X 3/4" X 7-1/2" SPIRAL RIB 


IN. F 
(1) MAXIMUM OVERFILL MEASURED FROM THE TOP OF 


Fr. pis age ah ete mee ie elie See. |e Pie ets Ir fees opie (eteas I eae ie al ere: eis oles 
1 PIPE TO SURFACE. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


MINIMUM COVER FOR CONSTRUCTION LOADS PTIPE-ARCH REQUIREMENTS 
(ROUND AND PIPE-ARCH ) 2-2/3" X 1/2” CORRUGATIONS 


MINIMUM COVER (FT.) FOR 
DIAMETER INDICATED AXLE LOADS (2) Che Neecesdeer 


PIPE-ARCH REQUIREMENTS 


MINIMUM 


GALVANIZED SHEET 
x COVER (2) 


5” 
CORRUGAT IO 


4 
x= 
re 
ZA 
"Zz 
mM 
n 
WY 


OR 
PIPE SPAN |18K LBS.-|50K LBS.-]75K LBS.-[110K LBS. 
50K LBS. | 75k LBS. {110K LBS.}150K LBS. 


THICKNESS 
CIN. ) 


jo) 


THICKNESS 
CIN.) 


HAS BEEN ELECTRONICALLY SEALED AND DATED.- 


jo) 


-079 


0.109 


.079 


0.109 


.079 


-109 


.079 


- 109 


079 


«109 


THE CONTRACTOR SHALL PROVIDE MINIMUM COVER 


PLUS ANY ADDITIONAL COVER REQUIRED TO AVOID 1079 


«109 


DAMAGE TO THE PIPE. IN UNPAVED SITUATIONS, -079 


«109 


THE SURFACE MUST BE MAINTAINED TO A LEVEL .079 


«109 


AND NON-RUTTED CONDITION. 109 


-109 


+109 


«109 


OCl/OJSOJOJ/OJ/OJOs/OJ;O/O/}O 


»109 


-109 


-109 


«109 


OJOJSOSOJSOS/OlSOJsSOs/OJsOs;O];oO 


-138 


UM COVER MEASURED FROM TOP OF PIPE 
TTOM OF FLEXIBLE PAVEMENT OR TOP OF 
PAVEMENT. 


ERANCE OF PLUS OR MINUS ONE INCH OR 2 
T OF EQUIVALENT CIRCULAR DIAMETER, 
EVER GREATER. WILL BE PERMISSIBLE 

AN AND RISE. 


Ur Tf 


ANCES PARENTHESES. NO TOLERANCE 
POSITE DIRECTION. 


@ 


4, 
SO. 
Oe 


Spe 

Vp JON AL ve 
HW 

THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


S 


o~ 


DATE EFFECTIVE: 
DATE PREPARED: 


. 
Cc 

O(N NININ| SSSA RIAIAL SG LH 
Mm 


“Be 


OINMIMIMPM]MI/ NPD] NM] NM] PD] DM] 
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«138 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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CORRUGATED METAL PIPE 
INSTALLATION METHODS 


04/01/2011 SHEET NO. 
(8/24/2015 725. OOC 5 OF 5 


IF A SEAL IS PRESENT ON THIS SHEET I 


5” DIA. ROD (SHOP COAT 


WITH ASPHALT BASE 
ALUMINUM PAINT) 


BAND SHALL BE SHAPED TO FIT 


PIPE (ROUND OR ARCH) 


FABRICATE CURTAIN WALL WITH CORRUGATIONS VERTICAL 


METAL CURTAIN WALL 


12” MIN. 
BAND WIDTH 


Sy 


; 


NON-RODDED END 


15” OR 18” 


SECTION A-A 


TABLE FOR METAL 
CURTAIN WALL 


FOR ROUND OR ELLIPTICAL PIPE 


GALV.SHT. W 
THICK IN.| IN. 


064 72 


064 


- 064 


- 064 


O79 


-079 


BAND SHALL BE SAME THICKNESS 


-079 


AS CURTAIN WALL MATERIAL 


-O79 


- 109 


- 109 


-109 


+138 


DIOJO SOOO lOO l/Ol/Os/O/O]|O 


-138 144 


FOR PIPE ARCH 


- 064 


- 064 


-079 


-O79 


RNS Z7 


03) 09) | CO) 09/09} Cy CO] Co) Co) 
>} >] >] CO] OD) SI] Oy OF} AS] CU] RO 


OO JOJO JO JOJO JOJO solo |O 


111% FOR 18” PIPE 
9-1/2" FOR 15” PIPE 


t 
a 


0.138 INCH THICK GALVANIZED 
PLATE WELDED TO BOTTOM 


SECTION B-B 


WELD STUB TO RISER 


5 CORRUGATION STUBS 
A~—— 


ME TAL 


GENERAL NOTES: 


4 


soe 


\ 


Cp OS 
55/0 A Ewes 


é: 
HAS 


ie 
~ 
S 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 


DATE PREPARED: 


07/01/2004 
8/21/2009 


INLETS 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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METAL CURTAIN WALL 
AND METAL INLETS 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


—_——— TT ~'_080NOvhOnmv“:“:cOT Nn 


INSTALLATION PARTIALLY 
BELOW EXISTING GROUND 


INSTALLATION ON OR ABOVE 
EXISTING GROUND 


Do (MIN. ) 


Do/6 (12” MIN.) 
ae 


3” MI 
IN ROCK 


MIN. 


ra 


BEDDING 


EMBANKMENT 


Do/6 (12" MIN.) 
| 


SPRINGL INE 


HAUNCH ROR 


MIDDLE BEDDING LOOSELY 
PLACED UNCOMPACTED. 


INSTALLATIONS 


CONSTRUCTION SEQUENCE 
1. PLACE BEDDING MATERIAL TO GRADE. 


DO NOT 
2. INSTALL 
3. COMPACT 
THIRD 


COMPACT. 


PIPE TO GRADE. 
BEDDING OUTSIDE THE MIDDLE 


OF THE PIPE. 


PLACE AND COMPACT THE HAUNCH AREA 


UP TO 


THE SPRINGLINE. 


COMPLETE BACKFILL ACCORDING TO 


SPECIF I 


CATIONS. 


INSTALLATION IN 
SUITABLE MATERIAL 


INSTALLATION IN 
UNSUITABLE MATERIAL 


— 


Do/6 (12” MIN.) 


EXCAVATION LINE AS REQUIRED 
Do (MIN. ) 


MAXIMUM DIAMETER AND 


MAXIMUM FILL HEIGHT 


TYPE 


INSTALLATION 


CLASS OF PIPE 


IN. 


CLASS 1 [CLASS 11] CLASS 111|CLASS IV 


CLASS V 


IN ROCK 


3" 


MAXIMUM DIAMETER (INCHES) 


108 | 108 | 108 | 


OUTER 


UNCH 
SPRINGL INE 


N 
NX 
fe) 


MAXIMUM FILL HEIGHT IN (FEET 


TYPE 1 


15 21 33 


6” MIN. 


BEDDING 


IEYRES 2 


12 17 26 


TYPE. 3 


13 20 


TYPE 4 


IF FILL HEIGHT EXCEEDS 51 FEET AND PIPE DIAMETER 


IS 36 


INSTALLATION PROCEDURE SHALL BE REQUIRED. 


13 


INCHES OR LESS A SPECIAL PIPE DESIGN AND 


IF 


FILL HEIGHT EXCEEDS 51 FEET AND PIPE DIAMETER 
1S GREATER THAN 36 INCHES A SPECIAL DESIGN PIPE 
1S NOT ALLOWED. 


BEDDING AND COMPACTION REQUIREMENTS 


ROADBED 


FLOW LINE 


AS LAID 


rT 


NOT HIGHER THAN 
INLET FLOW,\LINE 


TYPE 


QVERF ILL 


INSTALLATION 


BEDDING 
THICKNESS 


TRENCH 


D; 
Do 
H 


you wal 


NORMAL 
OUTSIDE DIAMETER OF PIPE. 
FILL COVER HEIGHT OVER PIPE 


MIDDLE BEDDING LOOSELY 
PLACED UNCOMPACTED. 


INSTALLATION 


- LEGEND - 
INSIDE DIAMETER OF PIPE. 


(FEET) 


MIN. MINIMUM 


SSKKESKS = UNDISTURBED SOIL 


COMPACTION REQUIREMENTS 


(MIN. STANDARD PROCTOR %) 


HAUNCH AND OUTER BEDDING 


LOWER SIDE BEDDING 


CATEGORY | CATEGORY 
1 2 3 
SOIL (A) | SOIL (B) 


CATEGORY 


SOIL (C) 


CATEGORY 
1 
SOIL (A) 


CATEGORY | CATEGORY 
2 3 
SOIL (B) | SOIL (C) 


CAMBER 


Do 
LE 
RO 
US 
NO 


724 MINIMUM. 
SS THAN 3”. 

CK FOUNDATION 
E Do/12 MIMIM 
T LESS 


THAN 6°. 


FLOW LINE AFTER EXPECTED SETTLEMENT 


NOTE: 
ON YIELDING SOIL, PIPE CULVERTS SHALL BE PLACED 
ON A CAMBERED FLOW LINE. THE AMOUNT OF CAMBER 


Do 
LE 
RO 
US 


NO 


724 MINIMUM, 
SS THAN 3”. 
CK FOUNDATION 
E Do/12 MIMIM 
T. LESS 


THAN 6°. 


WILL VARY WITH SOIL CONDITION AND SHALL BE 
SPECIFIED ON THE DESIGN PLANS. 


TYPICAL CAMBERED FLOW LINE 


LE 
RO 
US 


Do/24 MI 


0 


IMUM, 
SS THAN 3”. 

CK FOU 
E Dov 
T LESS T 


OE 


US 


Do 
ROCK FOU 


OT LESS T 


/24 MI 
SS THA 


E Da 


NO NO 
COMPACT ION/COMPACT ION 
REQUIRED | REQUIRED 


NO 
COMPACT ION 
REQUIRED 


NO 
COMPACTION 
REQUIRED 


(A) 
(B) 
(C) 


GRAVE 
SANDY-S 
SILTY C 


OTES: 


R IS GREATER, 


AND CLASS II 


LE PIPE CULVERTS SHALL BE 
CLEARANCE BETWEEN PIPES OF + Do OR 12", 


USED FOR SEWERS 


INSTALLED WITH A 
BUT NOT TO EXCEED 36”. 


REINFORCED CONCRETE PIPE SHALL 
IN TRENCHES OUTSIDE ROADBED 


ET LIMITS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


AO SS 
S$ay 4 OOS 

ZONAL eos 

HW 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


RIGID CULVERT 
INSTALLATION METHODS 
REINFORCED CONCRETE 
PIPE CULVERTS 


04/01/2015 
2/20/2015 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ORIGINAL 


GROUND LINE 


EMBANKMENT SHALL BE 


SEE TABLE II (SEC. 726) 


PLACED TO THIS LINE 


FOR WIDTH OF TRENCH ; BEFORE CUTTING TRENCH 


Z 


HAA 
YIYIYIS 


EXTRA STRENGTH 


HEIGHT OF FILL OVER V.C. PIPE CULVERTS 


Ue 
US" ORIGINAL GROUND LINE 


Ww 
GC 
Co 


CLASS 3 EXCAVATIO 
MEASURED FROM ORI 
GROUND LINE TO BO 
PIPE FOR GROUP I 


CLASS 3 EXCATAIO 
MEASURED FROM ORI 


GROUND LINE TO BO 
TRENCH WHEN VITRI 
CLAY PIPE IS SPEC 


Y, 
Y, 


¥ 


LIMITS 
GINAL 
TTOM OF 
FIED 
IFIED. 


LOG SN 
YIYIYY 


YX 

MAK 
Y) 
A 


NN 


WR 
SY NAKS 


Ge 
y 


YY, 
—~Y 
\ 


S 
YA 
Ye 

Z 


S 
YS 
A 
‘SN 


yy 


NV 


NS 


y 


jC 


gy 


Y, 


WY; 


NY 


DS 


VS 
Qe 


yy 
y 
\ 


KS 
SS WN 
IN 
WN 


IY 


SEE TABLE II (SEC. 726) 
FOR WIDTH OF TRENCH 


STANDARD STRENGTH 


STANDARD STRENGTH 


EXTRA STRENGTH 


NOMINAL TRENCH WIDTH 
PIPE AT ONE FOOT 
DIAMETER ABOVE TOP OF 
CINCH) PAPE GE EET) 


MINIMUM 
FILL 
HEIGHT 
CREED) 


MAX IMUM TRENCH 


WIDTH 


FILL AT ONE FOOT 
HEIGHT ABOVE TOP OF 


(FEET) PIPE ( 


FEET) 


MINIMUM 
FILL BLEL 
HEIGHT HEIGHT 
(FEET ) (FEET) 


MAX I MUM 


DID! DM! DMD! A!WN}] NWN} wo 
OlLO}O}O;O;/O/;}0]/0O 


Ol] NS] BR] R] A] QR [PLM] Mh 
OLASOSO!;a] Oa! w/a] o};o 


OlLO/O}O/O/O}/O/}/O/}O/}O 


OLA O;}O]MO};O;a!1u 


NIN} AN) RB] RB) BR] DR] DR] dD 
OLOlOJ;O;O};O}O}O;O 
OLOLOJ;O;O};O}O}O;O 


wR 


WN 


4, ONAL © 


Hans 
THIS SHEET HAS BEEN 


4, 


Se 


o~ 


AND DATED 


-CTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


Si a 
“Qe 


04/01/2015 
2/20/2015 


COMPACTED ROADWAY EMBANKMENT 
SUITABLE BACKF ILL 

LOOSE DRY MATERIAL 
COMPACTED SAND 


MISSOURI HIGHWAYS AND TRANSPORTATION 
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RIGID CULVERT 
INSTALLATION METHODS 


VITRIFIED CLAY 
PIPE CULVERTS 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


PIPE EMBEDMENT 


INSTALLATION IN 
SUITABLE MATERIAL 


~7 


TALLATION IN 
TABLE MATERIAL 


PF ADDITIONAL Ni 
BACKFILL 77% 


— 


MY 


(A 


IN 8” MAX. 
IN TABLES) 


FILL HEIGHT 


LIFTS COMPACTED AS 


REQUIRED 


PIPE EMBEDMENT 
STRUCTURAL BACKF IL 


(PLACED 


YD xa GROUND 
< 


4" MIN. 
BEDDING 
MATERIAL 


CENTRAL BEDDING 
LOOSELY PLACED. 


Do/3 


6” MIN. 
WHEN ROCK, 
OR OTHERWISE UNSUIT 


FOUNDATION 


UNYIELDI 


MATERIAL IS ENCOUN 


TRENCH INSTALLATION 


S@—EXISTING 


REQUIRED 
NG, SOFT. 
TABLE 


TERED 


NOTE: 
LEGEND MULTIPLE PIPE SHALL BE INSTALLED WITH A 
MINIMUM CLEARANCE BETWEEN PIPES OF 4D 
INSIDE DIAMETER OF PIPE. r 29 
OUTSIDE DIAMETER OF PIPE. See Ny Tevevce IS GREATER. BUT NOT TO 
(Do/4)4+6" (MIN. ) = : 
INSTALLATION PARTIALLY + INSTALLATION ON OR 
BELOW EXISTING GROUND | ABOVE EXISTING GROUND 
~<a _ 
ADDITIONAL = 
BACKF ILL r 
=I = Oo 
72M mH 
ieee + 
zl\zOn 
Oo}. Lue a 
afte JI 
m/e O 
<< cis, 
2024 
a) 
319° 
alone 
Eli 3 
vy te 
KANe— EXISTING 
t NS GROUND 
4” MIN. OR NEW 
BEDDING 
wud te te EMBANKMENT 
CENTRAL BEDDING 6" MIN. FOUNDATION REQUIRED 
LOOSELY PLACED. WHEN ROCK, UNYIELDING. SOFT. 
OR OTHERWISE UNSUITABLE 
Do/3 MATERIAL IS ENCOUNTERED 


EMBANKMENT INSTALLATION 


CONSTRUCTION SEQUENCE 


PLACE BEDDING MATERIAL TO GRADE. 
COMPACT 
INSTALL PIPE TO GRADE. 


BWN > 


BEDDING OUTSIDE THE MIDDLE THIRD OF THE PIPE. 


COMPLETE STRUCTURAL BACKFILL ACCORDING TO SPECIFICATIONS. 


FILL HEIGHT LIMITS 
STEEL REINFORCED DOUBLE WALL TRIPLE WALL 
SPECIFIED POLYETHYLENE POLYETHYLENE POLYVINYL POLYPROPYLENE POLYPROPYLENE 
COMPACT ION|COMPACTION COMPACTION COMPACT IONCOMPACT IONICOMPACT IONCOMPACT IONICOMPACT IONCOMPACTION 
90% SPD | 95% SPD 90% SPD 90% SPD | 95% SPD 0% SPO 35% SPO SPD | 95% SPD | 90% SPD | 95% SPD 


T HAS BEEN ELECTRONICALLY SEALED AND DATED. 


HIS SHEET 


COURSE SAND 


DO) OIW] PM] WIR] GW] BOT | AI] Gu we 


a 


oO 


wo 


& A-2-5) 


TYPES A-2-4 


SILTY SAND OR 
SILTY GRAVEL 
(AASHTO M145 SOIL 


MINIMUM COVER FOR CONSTRUCTION LOADS 


MINIMUM COVER (FT) FOR INDICATED AXLE LOADS 
(THOUSANDS OF POUNDS) 


NOMINAL 


PIPE DIA. 
CIN. } 


50-75 75-110 110-150 
12-36 : 2.5 3.0 3.0 
42-60 : 3.0 325 4.0 


MINIMUM COVER LIMITS ARE NOT SUFFICIENT FOR SILTY SAND OR 
SILTY GRAVEL STRUCTURAL BACKFILL COMPACTED TO 90% STANDARD 
PROCTOR DENSITY. THE CONTRACTOR SHALL PROVIDE MINIMUM COVER 
PLUS ANY ADDITIONAL COVER REQUIRED TO AVOID DAMAGE TO THE 
PIPE. IN UNPAVED SITUATIONS, THE SURFACE MUST BE MAINTAINED 
TO A LEVEL AND NON-RUTTED CONDITION. 


ROADBED NOT HIGHER THAN 
Sen ane INLET FLOW LINE 
AS LAID 
FILL HEIGHT 
ee / INLET 
A 
_| CAMBER) pel LINE AFTER 
EXPECTED SETTLEMENT 
NOTE: 
ON YIELDING SOIL. PIPE CULVERTS SHALL BE PLACED ON A 
CAMBERED FLOW LINE. THE AMOUNT OF CAMBER WILL VARY WITH 
SOIL CONDITION AND WILL BE SPECIFIED ON THE DESIGN PLANS. 


TYPICAL CAMBERED FLOW LINE 


SPD = STANDARD PROCTOR DENSITY. 

FILL HEIGHT MEASURED FROM THE TOP OF PIPE TO 
SURFACE. 

LIMITS ACCOUNT FOR SHORT-TERM TEMPORARY WATER 
TABLE DEPTHS OF FIVE FEET ABOVE SPRINGLINE. 
TABLES ARE NOT APPLICABLE FOR LONG-TERM 
PERMANENT WATER TABLE DEPTHS ABOVE SPRINGLINE. 
WHEN PIPES ARE USED AS GROUP A, FILL HEIGHTS 
ARE LIMITED TO SHADED VALUES. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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Way, 


OX OF Migs, We 
oe Sy 


THERMOPLASTIC 
PIPE INSTALLATION 
METHODS 


730.008 


/ON AL oe a 
oun 
THIS SHEET HAS BEEN 


SKGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


04/01/2015 
2/27/2015 


IF A SEAL IS PRESENT ON 


TYPE 4 FRAME 
AND COVER 


i ADJUSTING RINGS AS REQUIRED 
5 er 4 


BUT NOT TO EXCEED 12". T RACTOR WILL BE PERMITTED TO CAST IN PLACE 
i BLES: ACCORDANCE WITH THE CONCRETE 
STANDARD. 


OTES: 


ONTRACT a CAST IN PLACE THE 
AY L ADE AT THE CONTRACT UNIT 
RE 


RA SHOWN ARE DESCRIPTIVE ONLY 
VA FORM WITH AN ESTABLISHED 
URE. 


MAX IMUM 


T OPENINGS SHALL BE PROVIDED WHERE 
OUTLETS ARE SHOWN ON THE PLANS. 


4! 


LET SHALL NOT BE SET BELOW THE TOP 
PE. 


SHALL BE CUT AT PIPE OPENINGS. 


ENT WILL BE 
D BENDING RE 


MADE FOR CUTTING PIPE. NOR 
INFORCING STEEL. 


TH OF THE B SECTIO REATER THAN 
RIC TAPER SECTION MAY ED TO ALLOW 
“ RISER SECTIONS. 


SITION SECTI AS SH ON SECTION 


STANDARD 
FOOTING SHAPE 


PS ARE REQUIRED WHE PECIFIED | 
ECT PAYMENT WILL BE DE FOR THE 
ITS ENCASEMENT. 


LINEAR FEET FOR PAYMENT 


SEE STEP 
NOTES 


OF MANHOLE + 24” 


LAN 614.30 FOR MANHOLE FRAMES AN 


EXPANSIVE 
PLAN OF FOOTING MORTAR OR CAST 
SECTION WITH 
PIPE STUB IN 


USE FULL CUT-OUT 


VARIABLE 


OT ENTER O RADIAL USE 
OLE. CLAS LL 
CAL LIMIT HE 
SECTION 
OT BE PAI 


SIZE OF PIPE 
24” OR SMALLER 
30” - 36" 
42" — 48" 


% RISER SECTIONS SHALL NOT BE 
LESS THAN 42” DIAMETER. 


7a) 
pal 
=) 
”n 
Lu 
faa 
Z 
Oo 
) 
uo 
a 
Lu 
a 
Lu 
= 
= 
= 
=) 
= 
Zz 
= 


rL 


LIN LESS THAN 6” 


6" 


FORCEMENT I 
L REQUIRED 
F 30 FEET. 


4’ MIN. 
CLASS B CONCRETE 
ENCASEMENT 


MAO AND 


OoOomeate 


IF INCOMING PIPE IS GREATER 

THAN OR EQUAL TO 12”, USE DIAMETER 
D=12"3 IF LESS THAN 12”, USE , 
D EQUAL TO INCOMING PIPE DIA. O.D. OF MANHOLE + 24 


©). 


BBER GASKET I DANCE 
ECIFICATIONS C-443 OR 
IN MANHOLE MAY BE USED AS 
RNATE TO ORTAR. 


I PRECAST BASE SECTION SET ON CONCRETE BLOCKS FOUNDATION 
SLAB AND INVERT POURED MONOLITHIC. T MeeoUs| aaa a te et 
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MANHOLE WALL 4’. STEPS SHALL BEGIN AT AN ELEVATION 6” ABOVE THE Boy ws 
TOP OF THE OUTLET PIPE. OWAL 
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FOUL WATER DROP 


REQUIRED ON 
SANITARY SEWERS 


FOR DROPS OF 2’ 


OR MORE 
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STEPS SHALL BE LEVEL AND IN VERTICAL ALIGNMENT. Pecrmonicnns 
FOUL WATER DROP STEP INSTALLATION NO DIRECT PAYMENT WILL BE MADE FOR MANHOLE STEPS. DATE EFFECTIVE: 07/01/2016 731.00U 
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CONCRETE BLOCKS FOUNDATION 
ALTERNATE FOOTING SLAB AND INVERT POURED 


MONOLITHIC. 


LINEAR FEET 
FOR PAYMENT 


J 8" i 24" | 


FLAT SLAB MANHOLE TOP (PAVED ) TYPE 4 FRAME 
AND COVER 


#4 “L" BARS 18° LEGS SECTION B-B RG LELEZ ZIT 
ae ee 
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4 


#4 AT 10” CENTERS EACH DIRECTIO TYPE 2 FRAME 
OR EQUIVALENT WELDED WIRE REINFORCEMENT AND COVER 


SECTION C-C O FOR DEPTHS LESS THAN OR EQUAL TO 6' 
9" FOR DEPTHS GREATER THAN 6’ 


6” FOR DEPTHS OR LESS THAN OR EQUAL TO 6’ 
9” FOR DEPTHS GREATER THAN 6° 
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LINEAR FEET 
FOR PAYMENT 


#4 "1" BARS 
AT 10” CTRS. 


ALTERNATE SECTION B-B 
ALTERNATE FLAT SLAB 
MANHOLE TOP (UNPAVED ALTERNATE MANHOLE TOP 
AREA) USED WHERE DEPTH 
OF MANHOLE WILL NOT 
PERMIT USE OF CONE AND 
TAPER SECTIONS. 
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2 LAYERS 
OF TAR PAPER 


i 
GRANULAR #4 L BARS 


BACKF ILL 18" LEGS 


ADJUSTING 4" x 12" 
RINGS AS PN DRAIN TILE 


IN PAVED 
REQUIRED AREA ONLY KEYWAY #4 AT 


10” CENTERS EACH 
DIRECTION OR EQUIVALENT 
DRAIN TILE IN TYPICAL WELDED WIRE REINFORCEMENT 
PAVED AREA ONLY RE INF = 
RECTA SECTION C-C 

SECTION, ALL WALLS 
#4 BARS AT 10” 
eine CENTERS VERTICAL 

ao Cha AND HORIZONTAL OR 

EQUIVALENT WELDED 

WHERE DESIGN | WIRE REINFORCEMENT 
RESULTS IN LESS 
THAN 6° USE ALTERNATE 


FULL CUT OUT JOINTS 


FOR PAYMENT 
FOR PAYMENT 


FT. 
FT 


OOTH OR 
FORMED #3 
RS HORIZONTAL 
TONGUES #4 | BARS AT 
10” CENTERS 


D -— LIN. 
Dee LaiN 


S = 0 FORD < 6 FEET AND 9” 
‘ POR U-S-epeer 

EXPANSIVE MORTAR Fo T = 6" FOR D < 6 FEET AND 9” 
(OR CAST SECTION WITH 6” FOR D's < 6 FEET FOR D > 6 FEET 

PIPE STUB IN PLACE) ie POR Osi Sx P EET 


FOUNDATION SLAB AND BASE SECTION MAY BE POURED 
MONOLITHIC OR SEPARATELY WITH A KEYWAY. 
SECTION B-B 


PRECAST FOUNDATION SLAB 


SECTION A-A 


GRANULAR BACKF ILL 


ee gee (BOTH SIDES SIMILAR) 


GENERAL NOTES: 


PS SHALL BE PLACED AT VERTICAL INTERVALS OF 

MAXIMUM IN ALL INLETS HAVING A DEPTH OF MORE 
INNER FACE 4 FEET. STEPS SHALL BEGIN AT AN ELEVATION 

INSIDE OF INLET ABOVE THE TOP OF THE OUTLET PIPE. 

FACE —— WALL 

OF WALL PS SHALL BE SET LEVEL AND IN VERTICAL ALIGNMENT 

NOT NEARER THAT 3” TO A JOINT. 


TEE 


DIRECT PAYMENT WILL BE MADE FOR INLET STEPS. 
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#4 BARS AT 10” CENTERS 
VERTICAL AND HORIZONTAL STEP INSTALLATION PS ARE NOT REQUIRED FOR TYPE D INLETS. 


(OTHER THAN STEEL BAR) 
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TYPE: S=3 


SEE STANDARD PLAN 614.10 FOR GRATES AND BEARING 
PLATES. TYPICAL LOCATION DETAILS ARE INDICATED 
ON SHEETS 7 AND 8 OF 8. TOP SECTIONS MAY BE CAST 
MONOLITHIC WITH BASE SECTION. 
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SECTION C-C SECTION D-D 
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SECTION G—G SECTION H-H 
TYPICAL INVERTS 


ace ee SECTION F-F 


GENERAL NOTES: 


THE CONCRETE FOR INVERTS SHALL BE PLACED AFTER COM-— 
PLETION OF THE DROP INLET BOX. NO DIRECT PAYMENT 
WILL BE MADE FOR FURNISHING OR PLACING INVERT 
CONCRETE. 
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TYPE B 
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GENERAL NOTE: 


PAVEMENT 


SEE STANDARD PLAN 614.11 
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U-BARS 
BENDING DIAGRAM 


FOR CURVED VANE GRATE. 
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GENERAL NOTES: 


F THE DROP INLE OF COVER WILL BE SHOWN ON 
PAVEMENT Tes . 


Tee vee URATION DETAIL DESCRIPTIVE LY AND MAY 
LESS THAN OR TO CONFORM WIT D MANUFACTURING PROCEDURES. 


EQUAL TO 11” 
42" 


| 


IN CURB AND GUTTER 


P INLE TRUCTED TO T ELEVATION 
OF SLA T E EME OR BOTTOM OF CURB 
AT DR 


ror 
) 


43" 


GREATER THAN 
OR EQUAL TO 14” 


ROP I T E TE VED AREA; TH OP OF 
LET WAL E SET TO T LEVATI SHO ON 


An= 


L CONCRETE ABOVE THE TAR PAPER SE JOINT IS TO BE 
ONSTRUCTED DURI G OPERATIO RB AND GUTTER 
ONSTRUCTION, AND W BE PAID FOR RE YARDS OF CONCRETE 
AVEMENT OR LINEAR F OF CURB AN . 


pe ee en 


VdOO>r 


ORMED OR CUT-OUT OP HALL BE ED WHERE PIPE INLETS 
D OUTLETS ARE SHOW PLANS. 


EINFORCING BARS IN PAVE SHALL EPOXY COATED AND SECURELY 
IED TOGETHER AND FASTE O AVOI OSSIBLE DISPLACEMENT 
URING THE PLACING OF CONCRETE, RE ENT SHOWN IS_ IN 
DDITION TO ANY REINFORCEMENT SHOW ONCRETE PAVEMENT 

R CURB AND GUTTER. 


ame eae ees aa ees 


NO TRANSVERSE JTS. 
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BAR BILL 
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SYMMETRICAL U BARS AT 
ABOUT K-K 7" CTRS. 


24" 


OINTS SHALL BE SEALED IN ACCORDANCE WITH SECTI 726.3.1 OF 
HE STANDARD SPECIFICATIONS. 


4, 


LENGTH 


Wi+ 12” 
HALF-PLAN TOP OF i‘ VARIABLE 


INLET 
DETAIL A 
(SHEET 3 OF 


& CONTRACTOR WILL BE PERMITTED TO CAST IN PLA THE DROP 
LETS CALLED FOR IN THE PLANS, TO THE DIMENSIO REQUIRED FOR 
ECAST DROP INLETS. 


D454 AO 


nm LENGTH 
Zz 
(o) 


#3 BARS 


LDE & REINFORCEMENT Y BE IN LIEU OF REINFORCING BARS, 
ER FORCEMENT SHALL NOT BE LESS THAN .23 SQUARE INCHES PER 
NEA T BOTH HORIZON Y AND VERTICALLY. 


A= 
mm 


24" 


CURVED VANE 
GRATE AND 
FRAME 


PAYMENT WILL BE DE FOR REINFORCING STEEL. 


PAYMENT WILL B ADE FOR CUTTING PIPE NOR FOR CUTTING 


G REINFORCING STEEL 


NID IDI DIO }oO}o]yo 


FON Ge Se, - 7 
F | BARSI OF INLET PIPES LL NOT BE SET OW THE TOP OF THE 


iy oy Vaart Seger ak PE. 


SECTION M-M T PAYMENT WILL ADE FOR FORMI R CURVED VANE 
D FRAMES. 


U BARS AT 
7” CENTERS H FORCEMENT SHOWN IS THE MINIMUM REQUIRED. AT THE 
ONTRACTOR’S OPTION, ADDITIONAL REINFORCEMENT MAY BE USED. 


SECTION K-K EINFORCING STEEL EDGE DISTANCE WILL BE 14” UNLESS OTHERWISE 
PECIFIED. 


L + 12" OT MORE THEN TWO LIFT HOLES OR LIFTING INSERTS MAY BE 
ROVIDED. 
VARIABLE 


U BARS F BARS 
A CLASS 3 EXCAVATION WILL BE PAID WITHIN VERTICAL PLANES 18” 


OUTSIDE OF THE OUTER WALLS OF THE BASE SECTION OF THE DROP 
INLETS, CLASS 3 EXCAVATION WILL NOT BE PAID FOR OUTSIDE THE 
FOOTING LIMITS. 
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TO THIS POINT TYPE B CURB L” BEVEL- NORMAL SLOPE OF 


AND GUTTER OR é PAVEMENT OR GUTTER 
TYPE A CURB 


CONCRETE PAVEMENT 
TYPE A CURB ‘ 
AND GUTTER OR es BACKF ILL’ OR CONCRETE CURB AND 


TYPE O CURB BOT RSS 


WALL KNOCKOUT WHERE TWO OR 
MORE SECTIONS ARE REQUIRED 


2 LAYERS OF TAR PAPER 


(1) WEEP HOLE SCREEN 2 X 2 MESH, 
#(9 GALVANIZED WIRE CLOTH. 


FOR PAYMENT 


(2) 3” PREFORMED FIBER EXPANSION 
JOINT 


DRAIN TILE 


FT. 


GRANULAR 
BACKF ILL WALL KNOCKOUT, 
(SEE SECTION 


#3 BARS 
HORIZONTAL 
4” DRAIN TILE IN TONGUES 
IN PAVED ALTERNATE JOINTS 
MEDIAN ONLY 


4-#4 BARS, TYPICAL REINFORCING — ALL WALLS 
2'-3" LONG #4 BARS AT 10” CENTERS VERTICAL 
AND HORIZONTAL OR EQUIVALENT 
MANHOLE FRAME _t WELDED WIRE REINFORCEMENT. 

AND COVER 


= TPES 3 } OPENING SHALL BE 


PROVIDED BETWEEN 
ADJACENT SECTIONS. 


DEIN. 


12" 


SEE SHEET 1 OF 8 FOR DETAILS ON 


PT AL PRECAST FOUNDAT SLAB. 
NORMAL OPTIONAL EC OQUNDATION SLAB 
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BEGIN DEPRESSION : PRECAST BASE SECTION SET ON CONCRETE BLOCKS 


aun ee se FOUNDATION SLAB AND INVERT POURED MONOLITHIC. 
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| SHOULDER ne 
\ EDGE OF TRAVELED WAY 
EDGE OF TRAVELED WAY SECTION T-T 


€ MEDIAN 
| 
NORMAL DITCH . a 


GRADE 


SPECIAL DITCH GRADE SPECIAL DITCH GRADE TYPE S-1 INLET 
TYPE S-2 INLET 


SECTION ALONG CENTERLINE OF MEDIAN RELIEF ON GRADE SECTION ALONG CENTERLINE OF MEDIAN RELIEF AT LOW POINT Se Lauren 


ie MEDIAN 
at 20 


DETAILS FOR MEDIAN RELIEF-60’ MEDIAN 20" 


i} 
6’ it! 
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20! 20! (2) ! 
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U r V 
Ua “1 EDGE OF TRAVELED WAY ila — eA aks Be Tere De SECTION V-V 
SHOULDER 
TTT TI Ne 


SHOULDER 


€ MEDIAN 


a & MEDIAN 


(3) VARY SLOPE TO ACHIEVE MINIMUM 0.5 FT. 
ABOVE TOP OF INLET GRATE ON GRADE, OR 
ADDITIONAL DITCH DEPTH BELOW NORMAL DI 
AT LOW POINT. 


(1) DITCH WIDTH AS GIVEN ON TYPICAL SECTION. 


(2) DITCH SLOPE AS GIVEN ON TYPICAL SECTION. 


FREEBOARD 
1.0 PTs 
TCH GRADE 


SHOULDER VARY WIDTH TO ACHIEVE MINIMUM 0.5 FEET FREEBORAD 


SHOULDER ABOVE TOP OF INLET GRATE. 
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DETAILS FOR ROADWAY DITCH INLETS 
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GENERAL NOTES: 


THIS DRAWING IS FOR GENERAL INFORMATION ONLY. ACTUAL 
CONSTRUCTION DETAILS SHALL CONFORM TO THOSE SHOWN ON 
THE DETAIL PLANS. 


DETAILS ON THIS SHEET ARE ONLY FOR USE WITH STRUCTURE$ 


LOCATED IN THE MEDIAN OR WITHIN THE CLEAR ZONE. 
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STRUCTURE BACKF ILL 


FLARED END SECTION 


VES SSS Scae cessor 


\ 


aS eS ee 


INSTALLATION DETAILS 


DIMENSIONS 


REINFORCEMENT 


B 
MIN. 


= 
(>) 


4’-0” 


~|Z 


3/-10"” 


3° =10" 


BARREL SECTION 


REINFORCEMENT FLARE SECTION 


REINFORCEMENT 


(ONE LAYER ONLY 
CIRCULAR ELLIPTICAL IN CENTER OF WALL) 


OUTER 

REA OF AREA OF 

sor tN / N : LONGITUDINAL TRANSVERSE 
N. FI aa SQ. IN. SQ. 


IN 
Sea rower | LING Te 


[e) 
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-132 


£144 
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END VIEW 
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GENERAL NOTES: 
SLIGHT VARIATIONS IN BOTH SHAPE AND DIMENSIONS FROM 
EMepNeeR MAY BE ACCEPTED IF APPROVED BY THE 


NOT MORE THAN THREE LIFT HOLES MAY BE DRILLED OR 
CAST IN THE END SECTION FOR HANDLING AND LAYING. 


Whee OR BARS WILL BE PERMITTED IN PRECAST TOE 


TOE WALLS MAY BE CAST-IN-PLACE OR PRECAST. 


STEEL FIBERS MAY BE USED IN LIEU OF Beoae OR COLD 
DRAWN STEEL WIRE AS PER SECTION 1032.3. 


LAYER OF GROUT 


BETWEEN END 
SECTION AND 
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IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IF A SEAL 


END SECTIONS FOR ARCH PIPE 


ARCH 


DIAMETER 
EQUIVALENT 


GALVANIZED 


DIMENSIONS (IN. ) 


APPROX IMATE 
SLOPE 


TOE PLATE IF 
SPECIFIED P» 


DIMENSIONS 
SPAN x RISE 


(V:H) 
(1:SLOPE ) 


24 


ROUND PIPE A B 
rh 1” TOL./MAX. 


15 . 6 és) 
18 11 
21 12 
24 16 
30 16 
36 18 
42 21 
48 26 
54 30 
60 33 
66 36 
72 39 


4" (IN. ) 


jo) 
= 


40 
46 
52 
58 
70 
85 

107 


oc} oO |;N 


SEE 
STANDARD 
PLAN 
725.00 


. 


GENERAL NOTES: 


N 


MINOR VARIATIONS OF DETAIL AND DIMENSIONS WI 
ACCEPTED TO PERMIT THE USE OF A MANUFACTURER 
STANDARD METHODS OF FABRICATION. 


N 


s 
MO} @Mm;/@M;)@O!)@O;)W/M/O 
OLS DIDI DI DI N/M] AD 


N 


ven END SECTIONS FABRICATED FROM THICKER METAL T 


INDICATED WILL BE ACCEPTED. 


N 


oa=/oa/a/—4 
N | PM] PM | P 


Bu 


ALL BOLTS SHALL BE DIAMETER AND GALVANIZE 
UNLESS OTHERWISE SHOWN. 


N 


SN Ales Se] een heed | 289 | ese) Ses. 
NI— | c/n | CIN | CIN | co[N | co[W | [uu | co|~ 


END SECTIONS FOR ROUND PIPE 
DIMENSIONS (IN. ) APPROX IMATE 
B H L SPECIEIED’ Ps 

MAX. |1” TOL.|13” TOL. (IN. ) 

6 34 

40 

46 


IF SPECIFIED, 
PLATE. 


TOE PLATE SHALL HAVE HOLES 


TO MATCH HOLES 


EXTENSIONS, 
IN TOE 


GALVANIZED 
SHEET 
THICK 
CIN.) 


- 064 
- 064 
- 064 
- 064 
- 064 
-079 
-079 
-109 
-109 
-109 
-109 
-109 
-109 
-109 
-109 


PIPE 
DIAMETER 
CIN. ) 
12 
15 
18 
21 
24 
30 
36 
42 
48 
54 
60 
66 
72 
78 
84 


TOE PLATE IF 


IS DEFINED AS THE FLARED PORTION OF 
(CENTER ) 


SKIRT SECTION 
THE END SECTION INCLUDING SIDE AND BOTTOM 
PANELS AND APRON. 


oO 
— 


LIMIT OF PAYMENT FOR PIPE, 
STRUCTURE EXCAVATION 
AND STRUCTURE BACKF ILL 


SECTION FOR 12” THROUGH 24” PIPES SHALL BE 
IN ONE PIECE. 


SKIRT 
MADE 


O;/O\|N|n|/AL> 


FINISH EARTH 
SLOPE AS REQUIRED 


SKIRT SECTIONS FOR 30” AND LARGER PIPES AND B5 AND 
LARGER PIPE ARCHES MAY BE MADE FROM UP TO 2 SHEETS 
NED BY RIVETING OR BOLTING ON CENTERLINE. 


N 


. 


. 


Ol O/D)/ ND) M|M 


SECTIONS FROM 48” 
R PIPE ARCHES MAY BE 
D BY RIVETING OR BOL 
RLINE. 


AND LARGER PIPES AND B8 OR 
MADE FROM UP TO 3 SHEETS 
TING EQUAL DISTANCE FROM 


= 


APPROVED 
REINFORCED OR 
ROLLED EDGE 


+) oo 


NPM M PML M] NM] NM] = 


ny 


SECTIONS FOR 72” AND LARGER PIPES MAY BE MADE 
UP TO 4 SHEETS JOINED BY RIVETING AND BOLTING. 
OTTOM PANEL SHALL BE 2 EQUAL WIDTH SHEETS 

ON CENTERLINE. 


ny 


ny 


s 


. 


N 
© | ©} OO} O/MO);/M)/@O;/M;/ HIM) O 
N 


IECE AND 4 PIECE SKIRTS FOR 60” OR LARGER 

ND B10 AND LARGER PIPE ARCHES SHALL HAVE 
THICK SIDES AND 0.138” THICK BOTTOM (CENTER) 
WIDTH OF BOTTOM PANELS SHALL BE GREATER 

% OF THE PIPE PERIPHERY CONNECTOR SECTIONS. 
PLATES AND TOE PLATES SHALL BE GALVANIZED 
AND OF THE SAME OR GREATER THICKNESS AS THE SKIRT. 


TYPICAL CROSS-SECTION 


SPOT WELD» BOLTED 

OR RIVETED, TWO 
FASTENERS MINIMUM, 
ONE WILL BE PERMITTED 
FOR 12” DIAMETER. 


APPROVED 
REINFORCED OR 


yn EDGE 
VA 


HOLES ON — 
TOE PLATE 


12” MAXIMUM 
CENTER =A : EXTENSION 


IF SPECIFIED 
ELEVATION 


SEE SHEET 3 OF 3 FOR CONNECTION DETAILS 
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FLARED END SECTION 
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END SECTION 
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SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


FOR PIPE AND PIPE ARCH 


DATE EFFECTIVE: 
DATE PREPARED: 


0470172016 
2/11/2016 


IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IF A SEAL 


PIPE DIA. 
NORMAL DIA. 


PIPE DIA. 
ag APPLY JOINT 


SEALANT WHEN 
CONNECTION REQUIREMENTS REQUIRED 


TAPERED SLEEVE REQUIREMENT 

CONNECTION |ACLOWEBLE 
TYPE ee RCP pp 
aes PVC PE 


TYPE 


VARIES 


SAFETY € 
END ALL . 
SECTION SEE SMOOTH 


1DoDA TAPER SLEEVE 
See rae ue _|_ NORMAL DIA. + 4” 
FLARED ALL x CORRUGATION OR LIP SEP ORE: LOR OOM TENG 
earn 12-24 PIPE PAY LIMIT CAPABLE OF SECURE 

CONNECTION OF THE FORM $” X 28” CORRUGATIONS. 
oe APPROPRIATE TYPE MAINTAIN INSIDE DIAMETER OF SLEEVE. 


He ee FINISHED END TO BE THE SAME DIAMETER 


ea ad Bact AS CORRUGATED STEEL PIPE DIAMETER. 
POLYURETHANE ) SMOOTH TAPERED SLEEVE DETAIL 


TAPERED SLEEVE CONNECTION FOR 
CONCRETE AND THERMOPLASTIC PIPE 


TAPERED SLEEVE SHALL BE FIRMLY WEDGED INTO 

PIPE END BEFORE BACKFILLING PIPE PAY LENGTH. MINOR VARIATI OF DETAI D DIMENSIONS WILL BE 
ACCEPTED TO PE HE US A MANUFACTURER’ S 
STANDARD METH FABRI ON. 


GENERAL NOTES: 


TAPERED SLEEVE L BE F ICATED FROM SMOOTH 
12 GUAGE STEE DT RDANCE WITH AASHTO 


CONNECTOR 1 INCH WIDE, 0.109” THICK 
PIPE SECTION CONNECTOR STRAP OF 


COMMERCIAL QUALITY STEEL, T D SLEEV LY WEDGED INTO THE 
THREADED TARE DERE ROE GALVANIZED WITH SAME F 0 L IPE PAY LENGTH. 


Bor CONNECTOR RIVETED OR WEIGHT COATING AS PIPE. 


ROD BOLTED Lo AND 6” x 3” GALVANIZED SHALL BE SIZED TO 
BAND BOLT AND NUT. USE ERIALS FROM 


F 
» AS ALTERNATE ON i H OST OF THE TAPERED SLEEVE, 
© TYPE 1 CONNECTION ONLY. D LATION SHALL BE INCLUDED IN 


9 
FOR 12” THRU 24” ROUND PIPE ONLY FOR 30” THRU 48” PIPE AND PERMISSIBLE FOR ALL SIZES 


EQUIVALENT PIPE ARCH 
TYPE 1 CONNECTION TYPE 2 CONNECTION TYPE 3 CONNECTION CONNECTOR STRAP SHALL HAVE AT A MINIMUM A HALF 
[ DESIGNED TO PROVIDE A SECURE 


HE END SECTION. 


PIPE 
Lee Ce ANGLES OR BAR AND STRAP gt gagl go By T USED FOR MAKING A CONNECTION 
16 16 

LONG WITH TWO SHALL BE RIVETED, BOLTED ANGLES RIVETED, BOLTED ANGLES 12” SEATED INTO A VALLEY OF THE 

DIAMETER BOLTS OR RESISTANCE SPOT OR RESISTANCE SPOT LONG WITH THREE TION. THE VALLEY CHOOSEN TO HOLD 

BAR AND STRAP WITH WELDED TO THE ADAPTER WELDED TO THE ADAPTER 1” DIA. BOLTS. T SHALL LEAVE AT LEAST ONE FULL 
L” DIAMETER BOLTS. BAND, WELDS SHALL BE BAND. WELDS SHALL BE 4 N BEFORE THE END OF THE PIPE. 
c } PAINTED, AS PER STANDARD PAINTED, AS PER STANDARD 0 OF A BELL END SHALL NOT 


THIS END OF BAND SPECIFICATION 1020.19.5. NTACT CORRUGATIO 


SPECIFICATION 1020.19.5. ; I ; 
GROOVED TO MATCH So 4 DIMPLED 104” = es eu MISSOURI HIGHWAYS AND TRANSPORTATION 


CORRUGATED 
ANNULAR CORRUGATION ; WIDE, 0.064” THICK, : pean Send aarere OT COMMISSION 
IN END SECTION. ADAPTER BAND. : 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
RIVETED RIVETED OR 1-888-ASK-MODOT (1-888-275-6636) 


OR BOLTED BOLTED 


TRAVIS D. 
KOESTNER 


PERMISSIBLE FOR ALL SIZES THROUGH NUMBER FLARED END SECTION 


FOR 12” THRU 42” PIPE AND EQUIVALENT PIPE ARCH 84” PIPE AND B-12 OR B-12A PIPE ARCH PE-30042 
cy 
TYPE 4 CONNECTION TYPE 5 CONNECTION S METAL 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 


END SECTION FOR PIPE AND PIPE ARCH —— — 
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BEVELED PIPE ENCASEMENT DETAILS 
GALVANIZED$” x 6” 


SLOPE E BOLT (TYPICAL) 


BEVELED PIPE 
(2 NUTS REQUIRED ) ENCASEMENT 


FolePP 
DIAMETER 


go 


15” 


Bas 1 4" 


bea, 3” 
13 


er, Le 


6'-24" 
9/15 
5 
: 


‘64 
ee 
ae an 


PAY LIMIT 
OF PIPE PAY LIMIT FOR BEVELED PIPE END TREATMENT 
atl el 


D 


PLAN VIEW FOR HIGHWAYS 


L NOTES: 


TE USED IN CONSTRUCTION OF THE BEVELED PIPE 
GALVANIZED ENT SHALL BE CLASS B CONCRETE OR AN APPROVED 
ivy acy CIAL MIX MEETING REQUIREMENTS OF SECTION 501 
(TYPI.) (2 NUTS 0 STANDARD SPECIFICATIONS. 


REQUIRED) 


CED RCING STEEL USE CONSTRUCTION OF THE 
(Ty, D PIPE ENCASEME HALL MEET THE REQUIRE 
iy TION 1036 OF TH ANDARD SPECIFICATION 


LOCATION LED PIPE ENCASEME BE USED WITH EITHE 
STATION P HYLENE OR CORRU ETALLIC COATED STE 


NIO]Toy; ns; ay; oynsyi RI nN] uy an] Io; RIW] uITWwi wf] nl wtn }] wtp 


[o) 


(op) 


LED PIPE EN 

ULL COMPENS 
INSTALLATI 

ELED PIPE ENCAS 
GINEER 


AY LIMIT BEVELED PIPE PRICE BID PER EACH FOR “BEV 


oO 7 
TMENT” SHALL BE CONSIDERED 
‘iL PAY LIMIT FOR BEV 
irre PIPE END TREATMENT ene genen FURNISHING ALL MATERIALS AN 


BEVELED PIPE SECTION AND BE 
D S SHOWN OR AS DIRECTED BY THE 


oe) 


2 


moomnml 


2 
6 
4 
4 


/ 


; SECTION A-A 5” x 6” BOLT AND NUTS SHALL BE GALVANIZED 1 

18'-6" 7 ee 4 2 RDANCE WITH AASHTO M232 (ASTM A153). CLASS C 

Saat! “93 me F IFICATIONS. LOW CARBON STEEL ANCHOR BOLTS SHALL 
STM F1554, GRADE 36. 


15/-8 3” 


eT ; LED PIPE SHALL BE DRILLED AT LOCATIONS SHOWN ON 
20-64 a 64 14 S FOR PLACEMENT OF $” x 6” GALVANIZED BOLTS. 
30/44" 25/104" z’ x 6” GALVANIZED BOLTS SHALL BE “DOUBLE 

ED” AS SHOWN AND PLACED IN THE VALLEY OF PIPE 
‘lien Seal WES Fide weal (cs es UGATIONS. 


22'-74" - 19/-7" ‘14 4 HEAVY HEX MISSOURI HIGHWAYS AND TRANSPORTATION 
es eae : GALVANZIED NUT OT COMMISSION 
4 (ONE PLACED EACH ; 105 WEST CAPITOL 


SIDE OF PIPE) JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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DETAIL A GALVANIZED 3” x 6” 
BOLT (TYPICAL) : =4 pe = =a 
(2 NUTS REQUIRED) : \ / GALVANIZED $” x 6” 


BOLT (TYPICAL) th BEVELED PIPE END 
(2 NUTS REQUIRED) Leet TREATMENT 
FOR HIGHWAYS 


GALVANIZED ae THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


BOLT (TYPICAL) ELECTRONICALLY. 


SECTION C-C : 01/01/2021 SHEET. IND: 
eae ee DEV ALEOE ore erecta: grroreeat | 735 OB | OE 5 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DRIVEWAY EDGE 
OF SHOULDER 


CUT PIPE END 
TQ MATCH SLOPE 


21” DIA. 


PIPE OR LESS 
FLOW LINE 


RAL NOTES: 
BEVELED PIPE ENCASEMENT 
RETE USED IN CONSTRUCTION OF THE BEVELED PIPE 

SEMENT SHALL BE CLASS B CONCRETE OR AN APPROVED 


ERCIAL MIX MEETING REQUIREMENTS OF SECTION 501 


PIPE END DETAILS FOR PARALLEL DRAINAGE STRUCTURES FOR DRIVEWAYS Neg, stv eee Ta 


(SINGLE PIPE INSTALLATION) FORCING STEEL USED IN CONSTRUCTION OF THE 
LED PIPE ENCASEMENT SHALL MEET THE REQUIREMENTS 
ECTION 1036 OF THE STANDARD SPECI ONS. 


EVELED PI CASEMENT MAY BE USED W THER 
OLYETHYLE R CORRUGATED METALLIC C STEEL 
NOTE: IPE. 


SAFETY BARS SYSTEM OR OPTIONAL SAR GATE SYSTEM SHALL Sere gp adc ame etme 
BE PROVIDED. SEE STANDARD PLAN 732.10. REATMENT” SHALL BE CONSIDERED FULL COMPE 
OR FURNISHING ALL MATERIALS AND INSTALLA 


SEE DRIVEWAY STANDARD PLANS FOR BEVELED END SECTION HE BEVELED PIPE SECTION AND BEVELED PIPE 
REQUIREMENTS. ENT AS SHOWN OR AS DIRECTED BY THE ENGINE 


HE +” x 6” BOLT AND NUTS SHALL BE GALVANIZED IN 
CCORDANCE WITH AASHTO M232 (ASTM A153). CLASS C 
PECIFICATIONS. LOW CARBON STEEL ANCHOR BOLTS SHALL 
BE ASTM F1554, GRADE 36. 


BEVELED PIPE SHALL BE DRILLED AT LOCATIONS SHOWN ON 
PLANS FOR PLACEMENT OF 3” x 6” GALVANIZED BOLTS. 
THE 3” x 6” GALVANIZED BOLTS SHALL BE “DOUBLE 
NUTTED” AS SHOWN AND PLACED IN THE VALLEY OF PIPE 
CORRUGAT IONS. 
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IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


PIPE DIAMETER 


ERAL NOTES: 


D SECTIONS, IN 


C G AL 


L BOLTS, NUTS, 


RODS AND 


RAPS» SHALL BE 
ETING THE REQUI 


ICATED FROM GALVANIZED STEEL 


LONGITUDINAL TS OF SECTION 1020. 


BAR (1) 


LES ESS RWISE SHOW BE ASTM A307? 


TOP OF SLOPED 


END SECTION 
BOLTS SHALL BE USED 


TO HOLD THE SURFACES 


REINFORCED EDGE 
FULL LENGTH OF 
END SECTION 


EQUIRED, O 
D OR DRILL 


PTIONAL TO 
ED D L 


E PLA 
TED TO 


SION 
ECTIO 


SHALL BE 
TOE 


TIGHTLY TOGETHER 


PIPE DIAMETER 


STEEL FOR T PLATE EXTE HALL BE SAME 
AS END SECTION. ENSIONS LL BE OVERALL 
LESS 6’ BY 8 


SAFETY BARS (TYP. ) 


ATTACHMENT RC PES: 15 
SHALL BE TH 1 STRA 
S AT PE #2 


DIAMETER 
SIZES 


RS A LL 
L THE dies) 
DU AT : ETY 
A E ED GA 
RI! RD H SEC 
RD IF ICATIONS. 


BRICATED 


eae 
W 
OVERALL WIDTH 


OPTIONAL TOE STALLATIO 
PLATE EXTENSION ECTION 725 


SIDE ELEVATION CIRCULAR SECTION LOTTED HOL R SAFETY BAR ATTACHMENT SHALL BE 


FO END SECTIONS. 


BOLTS AT CTRS. (MAX. LL BE PERFO 


732 OF THE 


ACCORDANCE WITH 
RD SPECIFICATIONS. 


OF DETAIL WILL BE ACCECTED TO PERMIT 
UFACTURER’S STANDARD METHODS OF 


FRONT VIEW CIRCULAR PIPE 


4/0" MAX. SPACING Ree oe 
2-0" MAX. 

| [SPACING (2), ¢ 
LONGITUDINAL 

BAR (1) 


CPYEs:) 


RICATED FROM THICKER 
BE ACCEPTED. 


ETAL 


SAFETY BAR 
LOCATIONS 


i 5 


LONGITUDINAL BAR DETAIL 


LL BE 2” DIA 
ISE SHOWN. 


ETER AND GALVANIZE 


IS DEFINED AS THE FLARED PORT 
CLUDING SIDE AND BOTTOM (CENT 


SPACING 


RT SECT R12” TROUGH 24” P 


ONE PIEC 


ES SHAL 


FOR 30” AND LARGER PIPES MAY BE 
VETING OR BOLTI 


RP SECT. 
U ETS JOINE R 
TER 


PIPE DIAMETER 


eee B” A 
OINED R 
ENTER 


RGER PIPES MAY BE 
VETING OR BOLTI 


1" X &” SLOTTED 
HOLES FOR $” 
HEX HEAD BOLTS 


SPACING 


2) 
3” GALVANIZED PIPE WITH BOTH ENDS 
FLATTENED AND THE OUTSIDE 4” BENT 


54” 
TQ MATCH END SECTION SIDES. 


DETAIL OF SAFETY BAR 


HAVE 0.1 
TER) PA 
THAN 20% 
CORNER PL 
OF THE SAME 


R 60” ES SHAL 
“THI OT 
S SHA 
NECT ; 
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ESS AS THE SKIRT. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


5" DIA. 
BOLTS 


TOP VIEW CIRCULAR SECTION 


LONGITUDINAL BAR, WHEN REQUIRED, SHALL BE WELDED 
TO SAFETY BARS TQ FORM SINGLE GRATE STRUCTURE. 
LONGITUDINAL BAR IS NOT TO BE USED FOR PARALLEL 
DRAINAGE STRUCTURES. 


: 
HEX HEAD I 
(TYPICAL ) H 


E PIPE PERIPHE 
D TOE PLATES §$ 
R GREATER THICK 


MINIMUM 7” 3” THREADED ROD 
STEEL ROD OR NO. 


REINFORCED BAR 


DIAMETER GALVANIZED 


ae CORRUGATION SIZED 


TO FIT PIPE 


END SECTION 


TRAVIS D. 
KOESTNER 
NUMBER 
PE-30042 


SAFETY SLOPE 
END SECTION 


NOTES: 
FOR CROSSROAD DRAINAGE STRUCTURES ONLY. 
FOR PARALLEL DRAINAGE STRUCTURES ONLY. 
4” TO 6” MINIMUM 
SAFETY BARS SHALL BE PROVIDED UNTIL THE 
LATERAL SPAN OF THE OPENING IS LESS THAN 
OR EQUAL TO 30”. 
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EDGE OF 
SHOLILDER FOR DETAILS OF OPTIONAL 
BAR GRATE SEE SHEET 3 OF 3 


SAFETY SLOPE END 
SECTION SAFETY SLOPE 
END SECTION SYSTEM. 


PIPE END DETAILS FOR DRAINAGE STRUCTURES 


(SINGLE PIPE INSTALLATION) 


NOTE: 
SEE DRIVEWAY STANDARD PLANS FOR 
BEVELED END SECTION REQUIREMENT. 


FOR CONNECTION DETAILS. SEE 732.00 
SHEET 3 OF 3. 
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SLOPE 


BAR GRATE SYSTEM DATA 


4:1 SLOPE 


SLOPE 


“F” BARS 


“F BARS 


“FE BARS 


>] > [staal 


ne an 


BARS (TYP. ) 


SECT TON: D=D 


BAR GRATE SYSTEM IS NO 
PIPE DIAMETER OF 21” 0 
PIPE INSTALLATIONS. 


= 
co |— 


T REQUIRED FOR DRAIN 
R LESS,» FOR SINGLE 


TER + 9% 


“BY EQUAL SPACE 


IPE DIAM 


“A” NO. OF 


“E” SPACES 


U-BOLT WITH 
NUTS 


“FE DIA. 
GRATE BAR 


“B“ SPACES AT 6” 


(30” — 


54” DIAMETER PIPES, 


1” MIN. 
ALL SLOPES) 


“A” NO. OF 


“E” SPACES 


(24” DIAMETER PIPE, 


ALL SLOPES) 


ELEVATION 


DETAIL C 


a” MIN. | 
PLATE 


2” DIA. HOLE 
TO FIT U-BOLT 


DETAIL B 
U-BOLT ANCHOR 


DETAIL C 


REINFORCED EDGE 
OF END SECTION 


13” DIAs 
HOLE 


BEND-—»/ 
LINE 


DETAIL A 
BENT PLATE ANCHOR 


GENERAL NOTES: 


ALL STEEL MATERIAL FOR BAR GRATE SYSTEM SHALL BE 
ACCORDANCE WITH ASTM A575 GRADE 1020 STEEL. 


IN 
DIA. 


ALL MATERIAL IN GRATE SYSTEM SHALL BE GALVANIZED. 
GALVANIZING SHALL BE DONE 


A123. 


IN ACCORDANCE WITH ASTM 


ALL MATERIALS. FABRICATION AND 
OPTIONAL BAR GRATE SYSTEM USED IN LIEU OF SAFETY BAR 
SYSTEM SHALL BE INCLUDED IN CONTRACT UNIT PRICE BID 
FOR END SECTION (SAFETY SLOPE). 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


INSTALLATION QF 


yy 


OPTIONAL BAR GRATE 
SYSTEM FOR SAFETY 
SLOPE END SECTION 
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Neg 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


06/01/2013 
4/1/2013 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


16” (TYP.) 16” (TYP.) 


Ik—@ HOLE (TYP. ) le—€ JOINT (TYP. ) 


<= 


3” LONG x 18” 1.D. x 


ABT. @ BARREL 112" O KR I3 3" 


THREADED ROD OR 


INSIDE FACE OF WALL (TYP. ) 


U-BOLT TIE OPTION 


| 

| 1 3/4" 
THREADED 

le SMM. ABT. @ JOINT ROD OR BOLT 


y EXCEPT AS SHOW 


DOUBLE CONNECTION TIE 


EXTRA STRENGTH 
ae ee CONNECTION DETAILS 


WELDED EYE OR APPROVED EQUAL * 


SECT TON THRU BARREL 


GENERAL NOTES: 


TIES SHALL BE USED ONLY TO HOLD BOX SECTIONS TOGETHER: NOT 
FOR PULLING SECTIONS TIGHT. 


ALL PARTS OF THE TIE ASSEMBLY EXCEPT FOR ANCHORAGE SHALL BE 
LOCATED ON THE FILL FACE. ANCHORAGE THAT IS DIFFERENT THAN 
SHOWN SHALL BE APPROVED BY THE ENGINEER. 


@ JOINT (TYP. ) %* THE CONNECTIONS SHALL BE PLACED AT DOWNSTREAM 
. END WHEN PLACED INSIDE OF STRUCTURE. TIES SHALL ONLY BE USED FOR CONNECTING ADJACENT PRECAST 
SECTIONS. TIES ARE NOT TO BE USED TO CONNECT PRECAST TO 


EYE BOLT TIE OPTION CAST-IN-PLACE SECTIONS. 


HOLES: 
HOLES SHALL BE CAST OR DRILLED 16 INCHES FROM CENTERLINE OF 
JOINT AS SHOWN, UNLESS FORMS ARE SET UP FOR 16-INCH SPACING 
FROM OUTSIDE OF JOINT. 


TAPERED HOLES ARE PERMITTED WHEN PRECAST. 


REGULAR STRENGTH CONNECTIONS: 


rau du 
2.78 te REGULAR STRENGTH CULVERT TIES SHALL BE 1”@ THREADED RODS. 


TIE RODS FOR REGULAR STRENGTH CONNECTIONS SHALL BE 
WELDED EYE OR APPROVED EQUAL | GALVANIZED IN ACCORDANCE WITH SEC 1081. 


THREADED RODS FOR EXTRA STRENGTH CONNECTIONS SHALL BE 


1”@ THREADED ROD OR BOLT EXTRA STRENGTH CONNECTIONS: 
} | STAINLESS STEEL IN ACCORDANCE WITH ASTM A193 OR A320. 


NUTS FOR EXTRA STRENGTH CONNECTIONS SHALL BE STAINLESS 
STEEL IN ACCORDANCE WITH ASTM A194 AND OF GRADE EQUIVALENT 
TO GRADE USED FOR THREADED RODS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
7 DOT COMMISSION 


_—_ 105 WEST CAPITOL 

" JEFFERSON CITY. MO 65102 

LONGITUDINAL SECTION | 1-888-ASK-MODOT (1-888-275-6636 ) 
le—SYMM. ABT. © JOINT 

‘EXCEPT AS SHOWN «ge OF Mig, 

we Ch 


PLACEMENT OF HOLES DOUBLE CONNECTION TIE OPTION 3 ang W. & 


3 WE PRECAST CONCRETE 
On Ge eee ee 
REGULAR STRENGTH ogy, BOX CULVERT TIES 


CONNECTION DETAILS 1s SET Hg EN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 07/01/2021 


DATE PREPARED: _5/3/2021_ 133.00 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


COOL SEASON GRASSES WARM SEASON GRASSES 


SEED MIXTURE ADDITIONS SEED MIXTURE ADDITIONS 


COVER CROP COVER CROP COVER CROP COVER CROP 
ANNUAL RYEGRASS 5 LBS/AC |VIRGINIA RYE 5 LBS/AC ANNUAL RYEGRASS 5 LBS/AC |VIRGINIA RYE 
4 .LBS/AC |CANADA RYE 5 LBS/AC 4LBS/AC [CANADA RYE 
2LBS/AC |WHEAT GRAIN 10 LBS/AC 2LBS/AC WHEAT GRAIN 
10 LBS/AC 10 LBS/AC 


NOTES: 


SEED MIXTURES SHOWN SHALL BE USED FOR EACH REGION. 


ADDITIONS MAY BE ADDED AT THE CONTRACTOR’S DISCRETION FOR NO DIRECT PAY. 


5 LBS/AC 
5 LBS/AC 
10 LBS/AC 


PLS/AC POUNDS OF PURE LIVE SEED/ACRE 


LBS/AC POUNDS OF SEED/ACRE 


WARM SEASON 
15 PLS/AC 
10 PLS/AC 
5 PLS/AC 
10 PLS/AC 
5 PLS/AC 
3 PLS/AC 
2 PLS/AC 
10 PLS/AC 


70 LBS/AC 
20 LBS/AC 
10 LBS/AC 
15 PLS/AC 

4 LBS/AC 


20 LBS/AC 
10 LBS/AC 
20 LBS/AC 
10 LBS/AC 


5 LBS/AC 
10 PLS/AC 
2 PLS/AC 
10 PLS/AC 


KENTUCKY BLUEGRASS. 
PERENNIAL RYEGRASS. 
IBUFFALO GRASS 

RED TOP 


REGION 1 


LEGUME 
WHITE CLOVER 


8 LBS/AC 5 LBS/AC 


4 LBS/AC 


ALSIKE CLOVER 


TOTAL SEED/ACRE 148 


5 LBS/AC 5 LBS/AC 


WILDFLOWER / POLLINATOR WILDFLOWER 
ILANCELEAF COREOPSIS 0.5 LBS/AC |GOLDEN ALEXANDERS 0.25 LBS/AC 
BLACK EYED SUSAN 0.5. LBS/AC |SKY BLUE ASTER 0.25 LBS/AC 
GRAY HEADED CONEFLOWER 1LBS/AC |PRAIRIE BLAZING STAR 0.25 LBS/AC 
PURPLE CONEFLOWER 2 LBS/AC 
NEW ENGLAND ASTER 0.25 LBS/AC 

0.5 LBS/AC 

0.25 LBS/AC 
WHITE PRAIRIE CLOVER 0.25 LBS/AC 
PURPLE PRAIRIE CLOVER 0.25 LBS/AC 
PARTRIDGE PEA 0.5 LBS/AC 


TOTAL _SEED/ACRE 92 


REGION 2 REGION 3 


COOL SEASON GRASSES WARM SEASON GRASSES 


LIME 1000 _LBS_ENM/AC FERTILIZER 80-80-80 
SEED MIXTURE ADDITIONS SEED MIXTURE ADDITIONS 
R CROP COVER CROP P 


COVER CROP COVE! COVER CRO 

ANNUAL RYEGRASS 5 LBS/AC [VIRGINIA RYE 5 LBS/AC |ANNUAL RYEGRASS 5 LBS/AC |VIRGINIA RYE 

TEFF GRASS 4.LBS/AC |CANADA RYE 5 LBS/AC |TEFF GRASS 4LBS/AC |CANADA RYE 

IGERMAN MILLET 2LBS/AC |WHEAT GRAIN 10 LBS/AC |GERMAN MILLET 2LBS/AC [WHEAT GRAIN 
10 LBS/AC 10 LBS/AC 


5 LBS/AC 
5 LBS/AC 
10 LBS/AC 


COOL SEASON 
70 LBS/AC JORCHARDGRASS 
10 LBS/AC |TIMOTHY 
10 LBS/AC |RED FESCUE 
15 PLS/AC 
4 LBS/AC 
10 LBS/AC 


WARM SEASON 


20 LBS/AC 
10 LBS/AC 
20 LBS/AC 
10 LBS/AC 


15 PLS/AC 
10 PLS/AC 
5 PLS/AC 
10 PLS/AC 
5 PLS/AC 
3 PLS/AC 
2 PLS/AC 
10 PLS/AC 


5 LBS/AC 
10 PLS/AC 
2 PLS/AC 
10 PLS/AC 


IPERENIAL RYEGRASS 


8 LBS/AC 5 LBS/AC 


4LBS/AC |LEGUME 


TOTAL SEED/ACRE 148 WHITE CLOVER 5 LBS/AC 5 LBS/AC 


WILDFLOWER / POLLINATOR 
0.5 LBS/AC +25 LBS/AC 
0.5 LBS/AC +25 LBS/AC 
1LBS/AC |PRAIRIE BLAZING STAR 0.25 LBS/AC 
2 LBS/AC 
0.25 LBS/AC 
0.5 LBS/AC 
SWAMP MILKWEED 0.25 LBS/AC 
WHITE PRAIRIE CLOVER 0.25 LBS/AC 
PURPLE PRAIRIE CLOVER 0.25 LBS/AC 
PARTRIDGE PEA 0.5 LBS/AC 


TOTAL_SEED/ACRE 92 


REGION 4 


REGION 4 


COOL SEASON GRASSES WARM SEASON GRASSES 


LIME 0 LBS ENM/AC FERTILIZER _80-160-80 
SEED MIXTURE ADDITIONS SEED MIXTURE ADDITIONS 


COVER CROP COVER CROP COVER CROP COVER CROP 
ANNUAL RYEGRASS 5 LBS/AC |VIRGINIA RYE 5 LBS/AC JANNUAL RYEGRASS 5 LBS/AC |VIRGINIA RYE 
4 LBS/AC 5 LBS/AC TEFF GRASS 4LBS/AC |CANADA RYE 5 LBS/AC |TEFF GRASS 4LBS/AC |CANADA RYE 
2LBS/AC [WHEAT GRAIN 10 LBS/AC GERMAN MILLET 2LBS/AC |WHEAT GRAIN 10 LBS/AC |GERMAN MILLET 2LBS/AC WHEAT GRAIN 

10 LBS/AC OATS 10 LBS/AC OATS 10 LBS/AC 


COOL SEASON GRASSES 


LIME 1500 LBS ENM/AC 


WARM SEASON GRASSES 


FERTILIZER _80-240-80 
SEED MIXTURE ADDITIONS SEED MIXTURE ADDITIONS 


COVER CROP 
ANNUAL RYEGRASS 


COVER CROP 
5 LBS/AC |VIRGINIA RYE 
TEFF GRASS 4LBS/AC JCANADA RYE 5 LBS/AC |TEFF GRASS 
GERMAN MILLET 2.LBS/AC JWHEAT GRAIN 10 LBS/AC |GERMAN MILLET 
OATS 10 LBS/AC OATS 


COVER CROP 


5 LBS/AC JANNUAL RYEGRASS. 5 LBS/AC 5 LBS/AC 5 LBS/AC 
5 LBS/AC 


10 LBS/AC 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


DOT 


COOL SEASON 
TALL FESCUE 
KENTUCKY BLUEGRASS 


COOL SEASON 
70 LBS/AC JORCHARDGRASS 
10 LBS/AC |TIMOTHY 
10 LBS/AC |RED FESCUE 
15 PLS/AC |SMOOTH BROME 
4 LBS/AC 
10 LBS/AC 


WARM SEASON 
20 LBS/AC |BUFFALO GRASS 
10 LBS/AC |BIG BLUESTEM 
20 LBS/AC 
10 LBS/AC 


WARM SEASON 
15 PLS/AC |RED FESCUE 
10 PLS/AC |PRAIRIE CORDGRASS 
5 PLS/AC 
10 PLS/AC 
5 PLS/AC 
3 PLS/AC 
2 PLS/AC 
10 PLS/AC 


COOL SEASON 
TALL FESCUE 
KENTUCKY BLUEGRASS 


COOL SEASON 
70 LBS/AC  JORCHARDGRASS 
10 LBS/AC [TIMOTHY 
10 LBS/AC  |RED FESCUE 
15 PLS/AC |SMOOTH BROME 
4 LBS/AC 
10 LBS/AC 


WARM SEASON 
20 LBS/AC |BUFFALO GRASS 
10 LBS/AC 
20 LBS/AC 
10 LBS/AC 


WARM SEASON 
15 PLS/AC |RED FESCUE 
10 PLS/AC |PRAIRIE CORDGRASS 
5 PLS/AC 
10 PLS/AC 
5 PLS/AC 
3 PLS/AC 


5 LBS/AC 
10 PLS/AC 
2 PLS/AC 
10 PLS/AC 


5 LBS/AC 
10 PLS/AC 
2 PLS/AC 
10 PLS/AC 


SIDE OATS GRAMA 
SWITCH GRASS Wry, 
RED TOP 2 PLS/AC OF MIG 
PERENIAL RYEGRASS 10 PLS/AC Nae SI, 
5 LBS/AC we ee ZS 
4 LBS/AC i) a 


LEGUME 
8 LBS/AC |RED CLOVER 
ALSIKE CLOVER 


PERENIAL RYEGRASS LEGUME 
8LBS/AC |RED CLOVER 


ALSIKE CLOVER 


5 LBS/AC 


4LBS/AC |LEGUME 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TOTAL SEED/ACRE 


148 


WHITE CLOVER 5 LBS/AC 
WILDFLOWER / POLLINATOR 

LANCELEAF COREOPSIS 0.5 LBS/AC 

0.5 LBS/AC 

1 LBS/AC 

2 LBS/AC 

0.25 LBS/AC 

0.5 LBS/AC 

0.25 LBS/AC 


PURPLE PRAIRIE CLOVER 0.25 LBS/AC 
PARTRIDGE PEA 0.5 LBS/AC 


TOTAL _SEED/ACRE 92 


WILDFLOWER 
GOLDEN ALEXANDERS 
SKY BLUE ASTER 


5 LBS/AC 


+25 LBS/AC 
+25 LBS/AC 
PRAIRIE BLAZING STAR 0. 


25 LBS/AC 


TOTAL SEED/ACRE 


148 


5 LBS/AC 


WILDFLOWER / POLLINATOR 
LANCELEAF COREOPSIS 0.5 LBS/AC 
BLACK EYED SUSAN 0.5 LBS/AC 
GRAY HEADED CONEFLOWER 1LBS/AC 
2 LBS/AC 
0.25 LBS/AC 
0.5 LBS/AC 
0.25 LBS/AC 
WHITE PRAIRIE CLOVER 0.25 LBS/AC 
PURPLE PRAIRIE CLOVER 0.25 LBS/AC 
PARTRIDGE PEA 0.5 LBS/AC 


TOTAL_SEED/ACRE 92 


GOLDEN ALEXANDERS 
ISKY BLUE ASTER 
PRAIRIE BLAZING STAR 


5 LBS/AC 


+25 LBS/AC 
25 LBS/AC 
+25 LBS/AC 


THIS SHEET HAS BEEN 
‘SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SEEDING 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2022 
4/11/2022 


805.00 


SHEET NO. 


OF: 


| 


%* GEOTEXTILE LINING MAY BE 


NOTE: 


ROCK DITCH CHECK 


LEVELED 


ROCK DITCH CHECK 


WIDTH SHALL MATCH 
BOTTOM OF DITCH 


FECTIVE 
HEIGHT 


E 


In 


VARIABLE 


SECTION A-A 


INSTALLED AS REQUIRED BY THE ENGINEER. 


IN THE CLEAR ZONE SHALL BE REMOVED OR 
(IF ALLOWABLE) AFTER THE VEGETATION HAS 


SUFFICIENTLY MATURED TO PROTECT THE DITCH OR SWALE. 


EXAMPLE 


DITCH CHECK SPACING 


FOR STANDARD HEIGHTS 


DITCH € 
SLOPE % 


(FT. ) 


SPACING FOR 
9” EFF. HEIGHT 


SPACING FOR 


18” EFF. 


HEIGHT 


QO. 


150 


300 


fas) 


150 


50 


100 


37 


5 


30 


60 


25 


50 


21 


43 


9 


38 


33 


30 


27 


25 


23 


21 


20 


19 


18 


17 


16 


1 


4 
1 
2 
2 
3 
3 
4 
4 
5 
5 
6. 
6 
T 
7 
8 
8 
g 
9 
0 


O JOTI O JOTI O JOTI O [O01] O JOT] O [O11] O JOO JOT] O JO] O ] U1 


6 
5 
5 
2 
1 
0 
10 
g 
9 
8 
8 
if 


15 


ELEVATION OF TOE MUST 
BE SAME OR LESS THAN 
ELEVATION OF TOP. 


TOP 


| SPACING OF DITCH CHECK 
MEASURED CENTER TO CENTER 


MINIMUM DITCH CHECK SPACING 


MATTING 


ALTERNATE DITCH CHECK 


Ke Rake 


UPSLOPE 


a STAKE 


e%% 
ORES 


DOWNSCOPE 
KE —EROSION 


CONTROL 
BLANKET 


BOX 


“ 
ene 


xX 
sees 


SZ 
as 
as 


ree 
Nesens 


9 
© 


& 
© 
53 


soe 
eee 
<x 


SZ 
% 
e, 


6 
So 


<2 
“as 


KOK 
05 


2! 


TYPICAL SECTION 


VEE DITCH 


NOTES: 


USE MINIMUM 12 
LOG/SOCK. 


USE 2 FT. 
A 2 IN. BY 2 
SECTION. 
INSTALL LOG/S 
HEIGHT IN DIT 
NOT WASH ARQU 
SCOUR DITCH §$ 
DIRECTED BY E 


INSTALL A MINIM 
UPSLOPE STAKES 
DOWNSLOPE STAKE 
ANGLE TO WEDGE 
TO BOTTOM OF DI 


EROSION CONTROL 
BE ANCHORED ACC 
MANUF ACTURER’S 


WOODEN STAKES WI 
IN. 


LOG/SOCK 


ECOMMENDAT IONS. * 


4 


2'-0"” 
| 
MIN. ) 


PLAN VIEW 


UPSLOPE 


NATURAL GROUND 


(MIN. 
EFFECTIVE 
HEIGHT 


2’ DOWNSLOPE 
STAKE 


DIAMETE 
GENERAL NOTES: 


NOMINAL C 
ENGINEER. 


OA 
FLOW WIL 


H. 


LANKET SHALL 
DING TO THE 


Y, 8/0 


yy, 


%, 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


SECTION B-B 


2' UPSLOPE 
STAKE 


2’ DOWNSLOPE 
STAKE 


TYPICAL SECTION 
TRAPEZOIDAL DITCH 


OTHER PROPRIETARY DITCH CHECKS MAY BE SUBSTITUTED 
IN ACCORDANCE WITH SEC 806 OR AS DIRECTED BY THE 


INSTALLATION OF PROPRIETARY DITCH CHECKS SHALL BE 
ACCORDING TO THE MANUFACTURER'S RECOMMENDATIONS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


TEMPORARY EROSION 
CONTROL MEASURES 


TEMPORARY DITCH CHECKS 


04/01/2015 
2/20/2015 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WIDTH SHALL MATCH 
SS 


NOTE 


SEDIMENT TRAP 


BOTTOM OF DITCH 


EFFECTIVE 
NEIGHT 


END VIEW 
SEDIMENT TRAP 


3'-0" (MAX. ) 


STEEL T-POST 


IN THE CLEAR ZONE SHALL BE REMOVED OR 
LEVELED (IF ALLOWABLE) AFTER THE VEGETATION HAS 
SUFFICIENTLY MATURED TQ PROTECT THE DITCH OR SWALE. 


ES: 
GGREGATE FOR DRA 
RADE 4 OR GRADE 


SE HARDWARE CLOT 
PENINGS. 


INSTALL 5 FT. 


ATTACH HARDWAR 
ACCEPTABLE MET 


SPACE POST AM 
FOR INSTALLATI 


AGGREGATE FOR 
SIDE OF SPECIAL 


INSTALLATION S 
BMP’ S. 


cl 


ELEVATION. .DETALL 


INAGE SHALL BE IN ACCORDANCE WITH SEC 1009, 
5: 


H 24 GAUGE WIRE MESH WITH 4 INCH MESH 


OST WITH A 2 FOOT EMBEDMENT DEPTH (MIN. ). 


LOTH TO POST WITH WIRE STAPLE OR OTHER 
Ss 


UM OF 3 FT. 
BETWEEN SECTIONS OF SILT FENCE, EXTEND 


INAGE A MINIMUM OF 12 INCHES DN EACH 
EDIMENT CONTROL FENCE SECTION. 


BE FOR AREA INLETS AND PERIMETER PROTECTION 


SECTION A-A 


AGGREGATE FOR 
DRAINAGE 


on 


OPTIONAL TO 


REDUCE SEDIMENT 


BUILD-UP AT 
DRAIN INLET 


EXCESS LOG/SOCK 
TO BE DRAWN IN 
AND TIED OFF 

TO WOOD STAKE 
OR BALLASTED 


CURB_ INLET 
SEE DETAIL 


4 WIRE MESH 


AGGREGATE FOR 


DRAINAGE 


ROADWAY 


FLOW 


=— FLOW 


ROCK DITCH CHECKS 


SEE SHEET 1 


INSIDE 


FACE OF 


PLAN 


NOTES: 


PRIOR TO PLACEMENT ALL DEBRIS. 
LARGE CLODS AND WOOD 
VEGETATION SHALL BE CLEARED. 


ROCK; 


LOG/SOCK PLACED ON PAVEMENT 


DROP 


BALLAST 


SEE=SHEET: ~4 
FOR SPACING 


LOG/SOCK 


2" x Ot 
WOOD STAKE 
OR BALLAST 


SHALL BE WEIGHTED DOWN 


WITH GRAVEL/SAND BALLAST. 


4 WIRE MESH 


ROCK/MESH SEDIMENT CONTROL FENCE 


=== 


Pte 
2 50" 


SECTION B-B 


FLOW 


FLOW —» 


INLET CHECK 


OF 6 FOR DETAILS OF ROCK DITCH CHECK. 


MANHOLE”; 


t 


INLET asENING= 1) 


6” To |g” GAPa—— 


DETAIL C 


WIRE TIED 
LOG/SOCK 


SECT AON 


INLET PROTECTION DROP CONTAINMENT 


GENERAL NOTES: 
OTHER PROPERIETARY INLET PROTECTION MAY BE 
SUBSTITUTED IN ACCORDANCE WITH SEC 806 OR 
AS DIRECTED BY THE ENGINEER. 


FOR SEDIMENT CONTROL SPACING SEE SHEET 1 OF 6. 


Www“, 
F Mige 
OM 


MON © 
ery 
THIS SHEET HAS BEEN 


SIGNED, SEALED 
ELECTRONI 


DATE EFFECTIVE: 
DATE PREPARED: 


S 


AND DATED 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


TEMPORARY EROSION 
CONTROL MEASURES 


04/01/2015 SHEET NO. 
"220/205 | 8062103 | 2 of 6 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


Tea ae 


LE 
aeaa 


D 


PLAN VIEW 


VARIABLE * 


SECTION A-A 
INLET 


D = 1.0’ + DESIGN FLOW DEPTH-MIN. 
%* VARIES FROM WIDTH OF STREAM AT INLET TO 
ONE-HALF WIDTH OF POND AT OUTLET. 


EXISTING 
GROUND 


W/4_ MIN. 


SECTION B=6 
OUTLET 


VMAs 


ORIGINAL CHANNEL ‘ 
20° MIN. 


LEN 


GTH 


EVEL SECTION 


SECT TON. “C<C 


EFFECTIVE DEPTH “B” = MIN. 2’, MAX. 6’ DEPENDENT UPON 


CONFIGURATION REQUIRED BY LOCATION AND ESTIMATED 
VOLUME. 


VARIABLE 
NERAL NOTES 
SECTION. (D=6 
D 
R 


B 


LAYER OF APPROVED STABILIZING MATERIAL 
FOR SCOUR PREVENTION 


PLANS FO 
IC YARDS. 


S977 
“Ny “5/0 
Nay 

THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


TO P 


INS A 
GEOMETRY OF RIGHT-OF-WAY ALLOWS. WHERE 


IMEN 


mvVZzZo00OD 


rs 


R 
C 


EST 


ORIGINAL 
CHANNEL 


RE TO BE INCLUDED IN THE BMP SYSTEM 


T BASINS ARE TO BE DESIGNED AND 
OVIDE STORAGE VOLUME FQ OCAL 
RM FOR DISTURBED ACREAG ING 
ESIGN STO OLUME HAS 
S ARE TO ESIGNED AN RUCTED 
AGE VOLU AT LEAST UBIC 

D ACRE D G TO THE ). 


eFT1O<amM 


IS TO B RMA T I 
ED WITH RIPRAP O 


ROCK RI L MEE 
611.30 2 RO 


GTH+ DEP OF BASI 


IMATED Q ROCK RI 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
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TEMPORARY EROSION 
CONTROL MEASURES 
SEDIMENT BASIN 


04/01/2015 


2/ 


SHEET NO. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


—~ & 


TOE OF SLOPE 


TEMPORARY 


SLOPE DRAIN 
FILL SLOPE 


—_—_- 


TEMPORARY BERM paves 
AT TOP OF FILL DITCH 
SLOPE CHECK 


LENGTH AS REQUIRED 
TYPE B TO CONTAIN SURFACE 
BERM DRAINAGE AND DIRECT 
INTO TEMPORARY 
y SLOPE DRAIN. 


PLAN VIEW 
TEMPORARY 


TEMPORARY quell E 
SLOPE DRAIN 


APPROVED END SECTION 
— PORTABLE FLUME. 


6” ROCK 
RIPRAP 


IN SOME CASES IT MAY BE NECESSARY TO EMBED METAL 
OR PLASTIC PIPE INTO THE FILL SLOPE TO SECURE 
PROPER ANCHORAGE. 


SECTION A-A 


TEMPORARY BERM 


(METAL, FLEXIBLE RUBBER OR PLASTIC PIPE) 


NOTE: 
MAXIMUM LENGTH BETWEEN SLOPE DRAINS SHALL BE 
APPROXIMATELY 500 FEET. 


PLAN VIEW 


COMPACTED SOIL 


APPROVED END 
SECTION 


ORT SECTION PIPE 


DOWNDRAIN 


LL SLOPE 
RF ACE 


SECTION VIEW 


TEMPORARY SLOPE DRAIN INLET TREATMENT 


SECTION B-B 
TYPE B BERM 


Sey 
“Ny “5/0 
NY "Wy 
THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
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CABLE-CONDUIT 
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INSTALLED 
INSTALLATION, 
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RIGID CONDUIT 
(AS SPECIFIED) 
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2’ MIN. 
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(AS SPECIFIED) 
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FOUNDATION 
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GUARD RAIL 
END TREATMENT 
(ANY TYPE) 
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EDGE OF TRAVELED WAY 
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BEHIND GUARD RAIL 
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END TREATMENT 
CANY TYPE) 


TYPE | 


TRENCH 
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MATERIAL 
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BACKF ILL 
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MATERIAL 
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TAPE 


“EXCAVATED MATERI 
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CLASS A MATERIAL. 
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BACKF ILL 
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BACKF ILL 


TRENCH 


SAND 
BACKF ILL 


II TYPE III TRENCH 


aLBED TRENCHING AND BACKFILLING FOR CABLE-CONDUIT 


NG OR 
NG 
UND. 1° MIN. 


OVERLAP 
FROM 


CUT CONDUIT AWAY 


CABLED {(A) 


POLE AND 
BRACKET 


ALL CABLES SPLICED IN 
POLE BASES OR TRANSFORMER 
BASES SHALL HAVE FUSED 
SLIP CONNECTORS. 


COPPER 
SET SCREW 


CABLE 


CABLE-CONDUIT 


RIGID 


SET SCREW 


CONDUIT 
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FUSED SLIP CONNECTOR ASSEMBLY © 


REMOVE CONDUIT AT 

THIS POINT AND SEAL END 
OF CABLE-CONDUIT AROUND 
ES. 


E-CONDUIT FROM FOUNDATION 
INSERTED INTO CABLE EN- 
TRANCE. CABLES TO BE INSERTED 
THROUGH THE HANDHOLE AND MUST 
EXTEND BEYOND THE HANDHOLE 

A MINIMUM DISTANCE OF 18”. 


TYPICAL TRANSFORMER 
BASE ATTACHMENT 


NERAL NOTES: 
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SECTION A-A ROOF ADHESIVE LABEL, VINYL RAISED LETTERING 
WINDOW DETAIL R EQUIVALENT, SEE DETAIL) 
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(REF. ) 


240V OR 480V 
60 HZ. 3 WIRE 


EQUIPMENT LAYOUT 


WIRING DIAGRAM 


LIST OF MATERIALS 


DESCRIPTION 


RIGID CONDUIT * 


NEMA 4+ DUST-TIGHT. 


WATERTIGHT CABINET 


GR 


UND ROD, 3” DIA. 


X 8’ MIN. 


PH 


TOELECTRIC SWITCH AND SOCKET, 


105/285 V.+ 


1000 WATT 


a4 
a 
plO]o 


SLUCENT. PLEXIGLASS FILTER #W2067, 4” THICK 


QO 
rr 


AR, LEXAN #9034 WINDOW, 4” THICK MIN. 


TING PAN, 31 x 


12” x g” ALUMINUM OR STAINLESS STEEL 


BLE SEALANT 


Nya} e}]m 
Zz 


4 


IME SILICONE CAULK 


TED TERMINAL BLOCK; FOR GREATER THAN 4/0 CABLE 


» 100 AMP, 


120V COIL LIGHTING CONTACTOR 


15(480V ) 


» 100 AMP. 


240V COIL LIGHTING CONTACTOR 


16 


O/O};O;JE/M) ye 


» 650 VOLT 


LIGHTING ARRESTER 


17 


TYPE B CONTROL BREAKER 


18 


» 15 AMP.1 


TYPE B MANUAL—-AUTO SWITCH 


19 


TED GROUNDABLE NEUTRAL, 


20 


» 100 AMP. TYPE A MAIN B 


21 


A 
LE» 15 AMP, 
A 


» 15 AMP(MIN), 


TYPE A LIGHTING BREAKERS 


22 


#12 AWG MIN.» 600 V. 


CONTROL CABLE 


23 


#2 AWG MIN.» 600 V. %* POWER CABLE 


24 


#2 AWG MIN.. 600 V. 


GROUND CAB 


* 


PHOTOELECTRIC SWITCH BRACKETS MAY VARY. 


SEE PLANS 


NOTES 


OF PHOTOELECTRIC SWITCH. 


IF FOR REASONS OF VOLTAGE DROP A WIRE SIZE 


BREAKER LUGS CAN ACCOMMODATE. 


ITSELF. 


LIGHTING BREAKER SIZING: 


SIZE (AMPS) 
1:5 


40 
CIRCUIT LOAD 


LIGHTING SYSTEM VOLTAGE AS SPECIFIED ON PLANS. 


240V TOTAL 


CIRCUIT LOAD (WATTS) 
0-2800 


2850-3700 
3750-4600 
4650-5500 
5550-6500 


6550-7400 
INCLUDES LOAD DUE TO LINE LOSS, 


480V TOT 
CIRCUIT LOA 
Oo - 


9250 - 1 


LOCATE CENTER OF WINDOW OVER CENTER 


IS SPECIFIED LARGER THAN THE 

INSULATED HEAVY DUTY TERMINAL BLOCK SHALL 
BE INSTALLED TO TERMINATE THE LARGER WIRES AND A SMALLER JUM 
TO THE BREAKER 


PER CONNECTED 


AL 
D (WATTS) 
59 


LAMP. AND BALLAST LOAD. 


ALL CIRCUIT BREAKERS SHALL CONFORM TO SECTION 901.4 OF THE STANDARD 
SPECIFICATIONS. 


ELECTRONICALLY. 
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#2 AWG MIN. CABLE. 600 VOLT * 


ERVICE ENTRANCE HEAD 


UY CABLE, AS 


REQUIRED 


IGID CONDUIT, 


2” MIN.» WITH PREFORMED ELBOWS 


IGHTNING ARRESTER, VALVE TYPE, 2 POLEs 650 VOLT 


OCKET. 


200 AMP. FOR SIGNALS 


OCKET, 


200 AMP, FOR LIGHTING 


wW}]aO)]A) OD] oOo} B&B} WY] NM 


NTIGHT» NEMA 4 SERVICE DISCONNECT BOX 


NDABLE NEUTRAL WIRE» 200 AMP MINIMUM 


2] os 


» SINGLE POLE, 40A MIN. TYPE A OR B * 


R» 2 POLE. 240 VOLT. 100A. TYPE A OR B 


s 


UIT 


UND WIRE 


GROUND RO 


4” x 8’ MIN. 


#8 AWG MI 


LE. 600 VOLT * 


» 


CLASS B 


TEs 0.92 C.Y.+ 


THREADED 


T HUB WITH SEALING WASHERS 


a] a . 
OO] MO!) V)OM}o} BR] WN] s/o 


WEATHERP 
(OR EQU 


DHESIVE LABEL (LIGHTING). VINYL RAISED LETTERING 
» SEE DETAIL) 


N 
[eo] 


WEATHERP 
(QR EQU 


DHESIVE LABEL (SI 
» SEE DETAIL) 


GNALS). VINYL RAISED LETTERING 


We x 9 Q 


15 GALVANIZED POST 


#2 AWG M 


LE» 600 VOLT 


RIGID CONDUIT> 


2” MINIMUM 


SEE PLANS 


wf MOD OT 
vs ILIGHTIN 
ve 4D TSCONNECT 


LABEL DETAIL“ volt) © 


BRIGHT 
re 
i 


(240 


ake}  MoDOT___* 

accel LIGHT | NG 
cack AL) T SCONNEC T 
eict reo et AQ voLts<tee a Ow) VOLTS 


3 WIRE 


240 VOLT LINE 


#2 AWG 


MIN. 


#2 AWG MIN 
GROUND 


WIRING DIAGRAM 


LIGHTING AND/OR SIGNALS 


Ww 
N 


(480 


LABEL DETAIL © voit) © 


oak *f  MODOT __%i 

sack et ST GNAL 

stack “LY T SCONNEC T 
er AO Voi 


w 
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LABEL DETAIL@9 


YNOoriAadnc n 
OO DMProri 
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canes) 


Ormive 


POLE SHAL 
WIRE EXCE 


1 FOOT F 


E DISCON 
T 


12Zz AMM 


STERS ARE 
E METER. 
LIGHTNING 


mormM 


rAaMomMma 
I 


UM 


901.4 OF THE STANDARD 


NDITIONS EXIST WHICH PROHIBIT THE 
GROUND ROD IN A VERTICAL POSITION, 
RIVEN AT AN OBLIQUE ANGLE NOT TO 

S FROM VERTICAL OR BURIED IN A TRENCH 
DEEP. CONNECTION TO GROUND ROD SHALL 


NSTALLATION,s SEE STANDARD 
L MBLY TYPE IS SHOWN ON THE 
SIGNATED IN THE CONTRACT. 


MPANY SHALL BE NOTIFIED IN WRITING 30 
DATE SERVICE WILL BE REQUIRED. 


Ss R ING POWER ONLY IS DESIGNATED, 
HE ED. 
DPE ERVICE BOX OR METER BOX SHALL 
OVE EAL WITH LIFETIME SILICONE CAULK. 


L MATE D AS SHOWN ON DRAWING, INCLUDING 
BLE M POWER SUPPLY ASSEMBLY TO 
a LITIES, SHALL BE INCLUDED IN UNIT 
D UPPLY ASSEMBLY. 
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D POLE TO BE 
HT—-OF -WAY LINE. 


E 
G 
Seri euer 
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one] 


VARIABLE 


| 


¥ v. 


IF FENCE BLOCKS ACCESS TO 
POWER SUPPLY A 3’ MIN. 
LOCKING GATE IS TO BE 
INSTALLED. (NO DIRECT PAY) 


TOP VIEW 


CABLE AND CONDUIT FROM POWER SUPPLY 
ASSEMBLY TO UTILITY COMPANY FACILITIES 
IN PRICE BID FOR 
POWER SUPPLY ASSEMBLY. 


COMPANY POLE. 
AL_OR 
UNT TRANSFORMER 


SEPARAT 
FOR LIGHTING™S 
AND SIGNALS 


HEIGHT AS REQUIRED 


CONDUIT 
SUPPORT 


SIDE VIEW 


TYPE 2 (PEDESTAL ) 
UNDERGROUND SERVICE 


CLEVIS OR 


SECONDARY SER 
UTI 


LOCATION OF FACILITIES SHALL 


COMPLY WITH UTILITY COMPANY 
CLEARANCE STANDARDS. 
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CABINET 


ass: 


(POLE ) 


re My 
se OF Mis” 
Sree GY 


Ae) 


SD 


tia, 


Ss 
RS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


Sey 


A 
HE MoDOT 


: / HARDWARE 
2" M 


SECTION A-A 


IN. 
RANCE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


HIGHWAY LIGHTING 
POWER SUPPLY ASSEMBLY 
SECONDARY SERVICE 


04/01/2002 SHEET NO. 
sre | 901-80D | 2 oF 2 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


LED-C LUMINAIRE 


BRACKET ARM SERVICE POLE OR PEDESTAL A 
POWER SUPPLY 


BOLT DOWN LIGHT STANDARD TRANSFORMER OR SUBSTATION POLE 


BASE MOUNTED LIGHTING CONTROL 
STATION WITH PAD 


Mog 


EXISTING LIGHT STANDARD EXISTING BASE MOUNTED CONTROL STATION 
AND LUMINATRE 


GROUND CONNECT IO 


Poe 


RIGID CONDUIT IN TRENCH 
LED-A LUMINAIRE 


CAPPED RIGID COND 


LED-B LUMINAIRE 


RIGID CONDUIT PUS 


150 WATT UNDERPASS LUMINAIRE 
EXISTING RIGID CO 


RIGID CONDUIT ON BRIDGE 
HIGH MAST TOWER WITH 


LUMINAIRE AIM 


RIGID CONDUIT IN MEDIAN 


CABLE CONDUIT WITH 
RAIN, CONCRE CIRCUIT NUMBER 


DRAIN, CO E ——<$<—<—___ EXISTING CABLE CONDUIT 


RAIN. PREF EXPOSED CONDUIT ON UNDER SIDE 
OF BRIDGES. NUMBER OF HATCHES 
DENOTES NUMBER OF WIRES IN 
DRAIN, PREFORMED CONDUIT 


PE DRAIN+ CONCRETE 


PE II DRAIN, CONCRETE 


PE RAINY PREFORMED MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


DRAIN, PREFORMED 105 WEST CAPITOL 
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IS PRESENT ON THIS SHEET 


IF A SEAL 


TOP QF POST 


ONE-WAY 


SLIP FITTER BRACKET 


HORIZONTAL 
TERMINAL COMPARTMENT 


3” STAINLESS 


STEEL STRAP 


PEDESTRIAN 


CTYPs) 


2) 


PUSH BUTTON 


PEDESTAL 
BASE S 


ONE FACE 


LAG 
SCREWS 


ry 


SIDEWALK 
OR MEDIA 


fs eta © 


CONCRETE BASE 


WOOD POLE 
MOUNT ING 


HUB AND 
CONDUIT AS 
REQUIRED 


HUB AND 
CONDUIT AS 
REQUIRED 


POST TOP 
TOP OF POST 


45" 0.D. 
POST 


“ STAINLESS 
TEEL STRAP 
TYP. 


EDESTRIAN 
USH BUTTON 


ry 


N 
= 


SIDEWALK, 
OR MEDIAN 


TYPE C 
CONCRETE BASE 


ISLAND 


TWO FACE 
PEDESTAL POST MOUNTINGS 


3” STAINLESS 
STEEL STRAP 
(TYP. ) 


PEDESTRIAN 
PUSH BUTTON 


METAL POST 
MOUNT ING 


4” POST CAP 


TOP QF POST 
"0. 


43 
PO 


3” STAINLESS 
STEEL STRAP 
(TYP. ) 


PEDESTRIAN 
PUSH BUTTON 


PEDESTAL 
BASE 


ES? 


RE OQUTLETS SHALL BE DEBURRED AND 
GS. 


OTS EQUIPPED 
AN 


SIDEWALK, 
OR MEDIAN 


ISLAND 


OT SHOWN IN MOUNTING DIAGRAMS FOR CLARITY. 
BE GROUNDED WITH #6 AWG BARE COPPER WIRE 

ING BUSHING ON CONDUIT TO GROUNDING LUG IN 
F STEEL CONDUIT IS USED. IF PVC CONDUIT IS 
DE #6 AWG BARE COPPER WIRE FR 
LUG IN POST TO POWER SUPPLY GR 


LER CABINET. 


TYPE C 
CONCRETE BASE 


D BUSS 


PEDEST 
AL HEAD 


SIGNAL 
ERMINAL 


LAMPS ARE CO 
OMPARTMENT. 


ECTED 


TED SIGNALS SHA HAVE A DISCO 


TED SIGNALS SHALL HAVE A TER AL 


OUNTE T) OR SIDE- 
LS HAV RMINAL COMPA 
OUNTE 1) OR -SJDE= 
LS SHA A HORIZONTA 


TED 
ENT. 

TED 
ERMINAL 


PTICAL 
LEARA 


ITING HEA 
54". 


HAVE A 


ANCES SH 
‘FROM TH 
DE EDGE O 
EDIAN 


HAVE A HORIZONTAL CLEARANCE 
FACE OF A VERTICAL CURB OR 
A SHOULDER+EXCEPT SIGNALS 
ISLAND. 


ANDAR 
NS. 
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902. 00P 
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IF A SEAL 


2” WIDE YELLOW RETROREFLECTIVE STRIP 


STAINLESS STEEL 2” MACHINE 
BOLT WITH 23” X 4” FENDER 
WASHER AND SELF LOCKING NUT 
(TYP. Ja 


5“ MIN. 
| 
Y 


A 


TYPE. 1 BRACKET TYPE I BRACKET 
ONE FACE TWO FACE 


TYPE I BRACKET TYPE I BRACKET 
TOP-—MOUNT (TYPE T) ONE FACE TWO FACE 


ALL SCREWS THROUGH BACKPLATE SHALL HAVE 
AT LEAST 2” TO EDGE OF BACKPLATE. 


SIDE-MOUNT (TYPE S) 1 THRU 5 5 


CesT SECTION SECTION 


a a BACKPLATES 
5 : 


REMOVABLE DOOR 


TUNNEL WITH GASKET REMOVABLE DOOR 
WITH GASKET 


TYPE I BRACKET TYPE II BRACKET 
ONE FACE TWO FACE 


TYPE I BRACKET TYPE II BRACKET TYPE III BRACKET 
VISORS 


OVERHEAD SPANWIRE : 
(TYPE C) MAST ARM (TYPE B) NETAL HOUSING es 

(SEE DRAWING 902.40) TERMINAL BLOCK 

12-18 TERMINALS 


CABLE ENTRANCE AS REQUIRED 


WITH BUSHING 


JACK PLUG REMOVABLE = \oN-FERROUS 
HUB PLATE ETAL HOUSING 


TERMINAL COMPARTMENT 
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ACCESSIBLE 
PEDESTRIAN 
PUSHBUTTON 


ASSEMBLY ~\ fo er ye “a ee ™~ 
START CROSSING START CROSSING START CROSSING START CROSSING 


Watch For Watch For Watch For Watch For 
Vehicles Vehicles Vehicles Vehicles 


3 FLASHING y DON'T START D 4; N'T START os DON'T START S FLASHING Z DONT 
- Finish Crossing Finish Crossing Finish Crossing - Finish Crossing 
If Started If Started If Started oa If Started 


TIME REMAINING TIME REMAINING TIME REMAINING Of TIME REMAINING 
To Finish Crossing To Finish Crossing To Finish Crossing To Finish Crossing 


AS Ha 
PUSH BUTTON PUSH BUTTON PUSH BUTTON EUSTON BUTTON 
_ eet R A TO CROSS } y OE) — es =) aa, TES CROSS 
BRAILLE: 
a "STREET NAME” 


R10-3e (WITH BRAILLE) 
R10-3e (RIGHT) R10-3e (LEFT) R10-3e (MOD. ) OPTIONAL (APPROVED BY 


oe DISTRICT) PEDESTRIAN PUSHBUTTON 


FRAME ADAPTER 
WIRE ROUTING PEDESTRIAN PUSHBUTTON 
PERSPECTIVE VIEW INSTRUCTIONAL SIGN 


— ATTACH SIGN TO 
ADAPTER 


Nad oy 


GENERAL ES: 


ACCESSIBLE PEDESTRIAN SIGNAL ASS LY MAY BE 
ONOLIT OR A SEPARATE ACTUATO D SIGN. 


Si.F IGNAL INSTALLATIONS, UDING ALL MATERIAL 
IRE R SIGN MOUNTING, §S L FURNISHED BY THE 
SIGNS SHALL BE MA RED IN ACCORDANCE 
3+ AND MOUNTED AS THE PLANS. 


PEDESTRIAN SIGNAL EMBLY CAN BE MOUNTED 
OLE, PEDESTRIAN PO PEDESTRIAN 
POLE. 


“xX 15” R10-3E SIG H EACH ASSEMBL 


RES POLE ADAPTER WHEN MOUNTING TWO UNITS ON THE 
PEDESTRIAN POLE. ADDITIONAL MOUNTING EXTENSION 
ETS SHALL BE PROVIDED IF A 10” MAXIMUM REACH FROM 
CESSIBLE SIDEWALK CANNOT BE ACHIEVED. 


E CURB RAMP IS NOT ALIGNED WITH THE CROSSWALK, 
CCESSIBLE PEDESTRIAN SIGNAL ASSEMBLY SHALL POINT 
E DIRECTION OF TRAVEL, NOT IN THE DIRECTION OF 
URB RAMP ORIENTATION. 
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POLE OR PEDESTAL 
WALL le 


SILICON BEAD AROUND 
BUTTON TO SEAL OUT 
MOISTURE 


RUBBER GASKET 

ATTACHMENT PUSHBUTTON 
TO POLE oo HOUS ING 2 ee 
SOLID-STATE ACTUATOR DETAIL 


PIEZO DRIVEN 
i: SWITCH 


GENERAL N 
CONNECTION AS Ne 
NECESSARY FOR MOUNT HOUSING ACCESSIBL DESTRIAN SIGNAL ASSEMBLY MAY BE 
AC OR DC POWER MONOL ITHI A SEPARATE ACTUATOR AND SIGN. 
E ACCES E PEDESTRIAN SIGNAL PUSHBUTTON SHALL BE 
THE PR RE-ACTIVATED TYPE WITH ESSENTIALLY NO 
VING PA - IT SHALL BE “ADA” COMPLIANT AND 


9°x15" R10-3e SIGN ATHERPR 


TQ APS — HOUSI HALL BE BLACK, FIT THE CURVATURE OF THE 
MODULE IN ST TO W IT IS ATTACHED AND SHALL PROVIDE A RIGID 
CABINET STALLATION. ACCESSIBLE PEDESTRIAN SIGNAL CAN BE 
OUNTED T E SIGNAL POLE, PEDESTRIAN POLE; OR 
TO FIELD DESTRIA DESTAL POLE. 
TERMINALS 
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RECTION PEDESTRIAN TRAVEL CONTROLLED BY THE BUTTON. 


ACCESSIBLE 
PEDESTRIAN 
SIGNAL _ 


DETECTOR 2-WIRE SYSTEM WIRING DETAILS 


SHALL BE A MINIMUM QF 2 INCHES IN 
SED, CONTRAST VISUALLY WITH THE HOUSI 
RASS OR CORROSION-RESISTANT METAL ALL 
LIC MATERIAL. A MAXIMUM FORCE OF 3.5 L 
UIRED TO ACTIVATE THE SWITCH. SWITCH §S 
LID-STATE ELECTRONIC, PIEZO TYPE. 


WHAOLrDT 
m ag 
Er 
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WIRE ACCESSIBLE PEDESTRIA IGNAL SYST 
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E 
U 
0 
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OPTIONAL GND t—_}—_ + 

Y ELEVATION TO PEDESTRIAN —~pow'r wae 
HEAD LIGHT MAL 
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D WIRE RUNS FROM THE 
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3'-6” WITHOUT GOING OVER TO SATISFY THE SIGN E E PEDESTRIAN SIGNAL SHALL BE FULLY 
LIMITATIONS AND GUIDANCE OF THE MUTCD. ZO FTWEEN -30°F TO +165°F (-34°C TO +74°C), 


PEDESTRIAN HEAD LIGHT 
POWER TERMINAL BLOCK S LLOW ICE TO FORM SUCH TO PEDE THE 
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2.41 C.Y. 


CONCRETE MAX. 


PLAN VIEW 


6’-2” MIN. 
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SCHEMATIC DIAGRAM SHALL BE MOUNTED ON INSIDE OF CABINET DOOR. 


PHOTOELECTRIC WITCH BARCKETS MAY VARY, LOCATE CENTER OF WINDOW 
OVER CENTER OF PHOTOELECTRIC SWITCH. 


MAIN BREAKER SIZE: 
TOTAL LUMINAIRE*#* BREAKER SIZE MIN. AWG 
LOAD (WATTS) (AMPS ) 
0-920 1:9 
930-1260 20 
1270-1600 25 
1610-1930 30 
2K EXCLUDING BALLAST LOAD 
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N OBLIQUE ANGLE NOT TO 
TICAL OR BURIED IN A TRENCH 
NECTION TO GROUND ROD SHALL 


m1<oae 
1 


R SHOULD BE SIZED TO FIT A 
P25", 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


TRAFFIC SIGNALS 
CONCRETE AND PREFORMED 
PULL BOXES 


11/01/2010 SHEET NO. 
_ 9/3/2010 | 3 OF 3 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BY TELEPHONE 
COMPANY 


1c #12 AWG 
1-26 #12 AWG a 
CONDUIT SIZE AS = 


SHOWN ON PLANS a LeNaE 


CONTROL 
CABINET 


BUSHING FOR TELEPHONE WIRES TQ 


TERMINALS 


FLEXIBLE STEEL CONDUIT TO 
BE GROUNDED TO THE GROUND 
ROD AND POWER COMPANY GROUND. 


FROM TELEPHONE 
MANHOLE OR PEDESTAL. 


CONDUIT SIZE AS —ercHbopessc 


SHOWN ON PLANS. 


BY TELEPHONE 
COMPANY 


TO SIGNAL 


CABINET. 


TYPE 902.10-A 


~ 


BAP ee ean ee 


DETAIL A 


USE ON EXISTING ONLY 


AERIAL TELEPHONE CONNECTION 


TO SIGNAL 
CABINET 


TYPE 902% 10=U 


USE ON EXISTING ONLY 
FROM METER 
Ae eS 


+ 


SERVICE POLE 


1c #12 AWG 
GROUND 


1-2c #12 AWG 
CABLE FROM 
TELEPHONE 
JUNCTION BOX 


= 
lI 


O 
‘a 
a 
: 
| 
| 
: 
| 
f 
f 
s 
' 
| 
| 
| 
: 
' 
' 
| 
5 
a 


CONDUIT TO 


TO SIGNAL 
CABINET 


TELEPHONE OR 


avers! 


TYPE TPA 


USE ON NEW OR EXISTING 


BREAKER 
BOX 


TO SIGNAL CABINET 


TYPE T CONDUIT 
FITTING 


1c POWER CABLES 


1-2c #12 AWG 
CABLE (TELEPHONE ) 


SIGNAL CABINET 


DETAIL A 


CG) 12" x 12” x 6” JUNCTION BOX WITH 3” To 14” KNOCK-OUT IN BOTTOM. 


(2) 3" MINIMUM METAL CONDUIT CONTAINING 


UTILITY COMPANY POLE 


(3) 3” MINIMUM FLEXIBLE CONDUIT CONTAINING 1-2c #12 AWG AND 1c #12 AWG. 
ITEMS CONTRACTOR FURNISHED AND INSTALLED. 


SEPARATE CONDUIT AND 
CABLE FROM TELEPHONE 
MANHOLE OR PEDESTAL. 


IN CONTROL CABINET 


SIGNAL CONTROL 


CABINET 


TYPICAL BURIED TELEPHONE 
bens! CABLE TQ SIGNAL CONTROLLER. 


TYPE SWA 


ON NEW OR EXISTING 
NOTE: 


TYPE CU 
USE ON NEW ONLY 


WIRING FROM TELEPHONE COMPANY PEDESTAL OR MANHOLE 


WILL BE FURNISHED AND 


PAVED AREA 
TELEPHONE COMPANY 
PEDESTAL (BURIED CABLE) 


TO SIGNAL 
CABINET 


Vy 
VANS CONDUIT BB = =TELEPH 
Sopoesetess AND CAP MAN 


NOTE: 
CONTRACTOR TO NOTIFY TELEPHONE 
COMPANY FOR ACCESS AND LOCATION 


OF CONDUIT INTO PEDESTAL. 


CONDUIT SIZE AS 
SHOWN ON PLANS 


CONDUIT 


TYPE CP 
USE ON NEW OR EXISTING 


INTO TELEPHONE 
BY TELEPHONE CO. 


TYPE CM 
USE ON NEW OR 


TO BE 


UNDERGROUND TELEPHONE CONNECTION 


MISSOURI HIGHWAYS AND TRANSPORTATION 


NOTE: 
SCHEMATIC DIAGRAM APPLIES TO 
STANDARD PLANS 901.80 AND 902.15. 


ya! Wty, 
Ad 
S 
Sw 


Spo ee 

1-2c #12 AWG AND 1c #12 AWG. stig: Series SEN 

SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 
DATE PREPARED: 


INSTALLED BY TELEPHONE COMPANY. 


SOD OR SHOULDER 


INSTALLED 
CO. MANHOLE 


EXISTING 


CONDUIT SIZE 
AS SHOWN ON 
PLAN SHEET 


TO SIGNAL 
CABINET 


END CONDUIT 
AND CAP 


COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636) 


TRAFFIC SIGNALS 
TELEPHONE 


03/01/19 


8/26/2009 


INTERCONNECT 


| 902.21¢ 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


42" 


#4 AT APPROX. 


13. - #6 BARS 
EQUALLY SPACED | 


---4--------------------7 


(TYPICAL ) 


2 / 


YS WXYZ 
ANCHOR 


MS 


GROUND 
ROD @ 


#6 BARS 


yy EQUALLY SPACED 


2” CLEAR 


MINIMUM SPLICE 
LENGTH 29” 


#4 TIE BAR 


TYPE A (FLAT GROUND ) 


POST BASES 


=a 


TYPE A (FILL) 


(FOR ADDITIONAL DETAILS SEE TYPE A FLAT 


| 


(TYPICAL ) 


2 / 


cre 


TYPE A (CUT) 


(FOR ADDITIONAL DETAILS SEE TYPE A FLAT 


POST BASES 


STEEL AND CONCRETE 


REQUIREMENTS FOR POST BASES@ 


BASES #6 STEEL BAR | CONC. 


(ep 
4 


TYPE A @J LENGTH | WELCHT 


DUIT 


Wo 13 — #6 BARS . 
EQUALLY SPACED ! 


ql 


u" 


12 


#4 AT ABT. 


2” CLEAR 


SOLID ROCK 
ENCOUNTER POI 


#6 BARS 
EQUALLY SPACED 


#4 TIE BAR 


MINIMUM SPLICE 
LENGTH 29” 


REQUIRED EMBEDMENT 
FOR BASE TYPE 


A-10 
PaO 


URFACE 


7 W 


ARM 
LENGTH 


POST TYPE (FEET)® 


BASE 
TYPE 


© 


A-9 -0" 0'-6" 300 


(ee) 
(ee) 


7 WV 


S 
0 
0 


4°-9 

4 / 6) a“ 

3.38 
3 


qi — W 


A-93.5 = 1 7 310 


[o) 


iS. = 25 


A-9 OR 


F-9 


/ 
/ 


A-10 1 : 320 


50. = 35 


A-9.5 OR F-9.5 


/ 


A-10.5 


40 —- 55 


A-10.5 OR F-10.5 


“ 350 


/ 


As 


20 


A-10 OR F-10 


2 
A-11 = 2 
3 


0 
6 
0" 330 
6 
6 


. 380 


30 


35 


A-11 OR F-11 


8 


uw 


240 


40 


ro) 


A-12 OR F-12 


250 


9! 
9! 


6 
Q” 
6 


270 


10' 


280 


10’ 


300 


14! 


u" 


ie) 
6 
6 


320 


SQUARE FOR A DEPTH OF 


12" 


URFACE OF BASE TO BE CONSTRUCTED 


OIWINMINMINM LMI MI] WI]W] WY] WY] wir 


KRlEA]OlWI/ om] RI] WI wm] BR] M] = 
HR] HR]O)O;NM!] oO; MD! Nl/O}]wN] as 


FA os Cy 
I i 


MWMmMor- WWO 


rmr=ammm 


PEEPnNHOOFrPNFHY SPUN OINZMWD 


TERPOL 
SOLID 


D REINF 


MIN. 


/ 


2 


Q. OR ™] 


ANCHOR 


%* SURFACE OF BASE TO BE CONSTRUCTED SQUARE 
FOR A DEPTH OF 12”. 


PPL ICABL 
O A SIGN 


BASE PLAT 


OST BASE 


FACTU 


UM B 


GHT IN 


CRETE 


LLED S 


R BOL 


SHAL 


TYPe -G 


E ONLY W 
AL POLE. 


E SHAL 
DIAMETE 


EN 
AP 


RC 
Y 
TE 


O RO 


HERE CON 


STAY WIT 
R. 


SIONS AR 
PROVED D 


LE DIAME 
WITHIN T 
R. 


INED BY 
BL SIGNA 


DETERMIN 


CK. 


TROLLER 


HIN THE 


E SHOWN 
RAWINGS. 


TER IS 26”. 


LENGTH OF LO 
L POSTS. 


ED BY LOCATI 


CLUDES #4 TIE BARS. 


CONCRETE BASE 


DIVISION 


HAF T. 


AL ISLAN 


GTH MAY BE REDUCED BY 


D,» EMBEDMENT 


HE TOP OF THE 


OUNTED 


OF THE 


1S LOCATED WITHIN 8” 


4 DIAMETER OF THE 


MISSOURI HIGHWAYS AND TRANSPORTATION 


COMMISSION 


105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


KOLB HOOD 
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P, PE-D00I0I754 fr 
Qn ee & 
<p eS 
“Sony 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


TRAFFIC SIGNALS 
POST BASES 


DATE EFFECTIVE: 
DATE PREPARED: 


07/01/2019 
5/20/2019 


SHEET NO. 


902.30P 1 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


BOLT CIRCLE 


lu 
4 2 


THREADED OR LEADED 
(TYP. OCTAGONAL BASE) 


DETAIL A 


STAINLESS STEEL BOLT & NUT 


GROUND LUG 


BOLT CIRCLE 


lu 
4 2 


MIN. 


ANCHO 


SQUARE 


¢ ANCHOR BOLT 


SIDE VIEW END VIEW 


TWO BOLTS PER PLATE 
HEX NUT OR 2” FILLET WELD ALL 
AROUND BOTH SIDES 


OPTIONAL STEEL 


CAST BASE 


€ ANCHOR BOLT ¢ ANCHOR 


BOLT 


SIDE VIEW END VIEW 


FOUR BOLTS PER PLATE 
HEX NUT OR &” FILLET WELD ALL AROUND BOTH SIDES 


PLATE FOR ANCHOR BOLTS 


2 WEEP HOLES 
OCTAGONAL 


(TYPICAL) 
ANCHOR BOLT 


NOTE: 
ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED. 


La 
a 


STAINLESS 


STEEL BOLT 


BOLT 
LENGTH 


INCHES 


DETAIL A 


THREAD 
LEN. B 


19 


Df 


9 


94 


121 
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146 


4 


soe 


RNS Z7 


\ 
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S 
aS 
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THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 
DATE EFFECTIVE: 
DATE PREPARED: 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


TRAFFIC SIGNALS 
POST BASES 


02/01/2008 SHEET NO. 
‘s26/2008, | VO2+3O0P | > oF 2 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED- 


DRAWING 901.00 FOR TYPICAL BRACKET 
FOR TYPE BL AND PE CL 


ARM LENGTHS SHALL NOT EXCEED 55 FEET. © 
LUMINATRE 
ATTACHMENT © HANDHOLES SHALL BE APPROXIMATELY 4” x 
© 64”. HANDHOL SHALL BE 
REINFORCED S HE POLE STRENGTH @) 
IS NOT REDUCED. 


Uryn 


SCRE SHALL BE 

OST BASE PLATE A 
EENS SHALL BE 
4 MESH, 21 GAGE 
S STEEL OR 
D WIRE SCREEN 
Ts THAT WILL 
IGHT FIT WHEN 


Oo” TO 6” R BASE HEIGHT IS 
R10 SERIES (AS FOR OBTAI CLEARANCE. 
SPECIFIED) © O: 13 Css FE D 3 LBS. 

RE INFORCI R 6” 


TAI 
LVA 
EQUIVAL 
ICT LON- 


DOPIM ODPL 


re 
OF 30 
Z 


amMmMmnan 


H+TUOLTOV:GOODYS 


T 
OYr=<=MMa 
. I 


sls S F D WITH 
DIVID 


L BE GR DED FROM GROUND LUG 
SIG -O SQUARE FEET WITH # 6 AWG BARE COPPER WIRE 
ALL OSTS OR MAST IT SYSTEM. GROUND LUG SHALL 
S. 8.0 SQUARE FEET OR 180° F THE HANDHOLE. 

ALL lk GE OF 
OM THE 


R3 SERIES (AS 
SPECIFIED) © 


METAL BAND NTIFICAT 


HANDHOLE OR STRAP 
2) 


MAST ARM 
ATTACHMENT 
Se 


IDE 
S TAG 
MANUF ACTURER 


WITH TYPE A BASE 


Cy ABRICATION DATE uU ; ALLED 
D 


SHOP DRAWING NO. 


WITH TYPE F BASE 


16'-6" 


MFR. PART NUMBER 


TYPE BL AND 
CL POSTS 


18/6” 


IDENTIFICATION TAG he aa 
ID TAG NOTE: WEEP HOLE 


TAG SHALL BE ALUMINUM OR 
STAINLESS STEEL AND ATTACHED DETAIL B 
TO POLE OR MAST ARM USING a re : ENERAL 
TWO RIVETS OR STAINLESS STEEL 
DRIVE SCREWS. ID TAG HOLES oe RMS SHAL ED UP 0.25” PER FOOT MINIM 
SHALL BE DRILLED PRIOR TO RMS. SHAL COVIDED WITH A PERMANENT MAR 
GALVANIZING. DICATI R ORIENTATION FOR INSTALLATION. 


MOUNT LUMINATRE 
HORIZONTAL IGNS A S SHALL BE TICAL. SIGNAL HEADS 
AST LL BE T ORWARD FROM T TOP 


POLE ae LUMINAIRE WHERE o.% E ROM VE 


REQUIRED © IDENTIFICATION TAG 


NOMINAL 


HANDH DETAIL A EEDS 42” H» TWO STRAP SUPPORTS 
BRACKET LENGTH AS POST ANOVIELE i@) : AND IF A DS 96” IN LENGTH, 


SHOWN ON PLANS ; GROUND THRE ORTS A 


. G 
A@ oN ee of qT FT OR R E B OR C SIGNAL 


, HEX NUT IE POSITIO L FROM THE CENTER 
6” MIN. ie WisHeR 0 TION BE LED AND FACING 
DETAIL B @ A LVED. 
MS = 


DETAIL A 
END CAP SIGNALS MOUNTE RMS SHALL BE 
IDENTIFICATION TAG concrete SCREEN @ : D WITH MOUNTIN UTILIZING CABLES. 


1 SIGNAL OR SIGN - A AND B DIMENSIONS ONLY eit 
2 SIGNALS OR SIGNS — Ay Bs AND C DIMENSIONS ONLY STEEL PLATE 
3 SIGNALS OR SIGNS - Ay Bs C AND D DIMENSIONS ONLY CONDUIT pan S228 60 BECTON AND CANTOR. “SOL T 
4 SIGNALS OR SIGNS - Ay Bs Cys D AND D’ DIMENSIONS BASE PLATE ANCHOR BOLTS 


SEE TRAFFIC SIGNAL PLANS FOR DIMENSIONS. MISSOURI HIGHWAYS AND TRANSPORTATION 


STEEL PLATE AND OT COMMISSION 
pip ae Ae OMe eee en eee ANCHOR BASE serrenoo\ BS GES 


et 1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
% 


eon 


2 FACE, | = 
SCHROETER 


a 


NUMBER 


e «= TRAFFIC SIGNALS 
IDENTIF ICAT Bs Tee eS 
INCLUDED ANGLE Jn wee SS 
(SEE PLANS) ne “Syqy TUBULAR STEEL POSTS 
SIGNAL OR SIGN - DIMENSIGNS ONLY : 
SIGNALS OR SIGNS AND G DIMENSIONS ONLY 1 SIGNAL GR SIGN - AND L DIMENSIONS ONLY SIGNED, SEALED AND DATED 


SIGNALS OR SIGNS G, AND H DIMENSIONS ONLY 2 SIGNALS OR GNS L»+ AND M DIMENSIONS ONLY seme ea 
SIGNALS OR SIGNS G, H AND H’ DIMENSIONS 3 SIGNALS OR GNS L+ Ms» AND N DIMENSTONS ONLY SHEET NO. 


: ) DATE EFFECTIVE: 04/01/2018 
TYPE B AND TYPE BL (WITH LUMINAIRE) “secctrarcic SicNal PLANS FOR DIMENSIONS owre prevaren: 2/0/2018 | GO2+4OR | 1 oF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


3” STAINLESS Ly La 

: 2 GUSSET PLATES 4” GUSSET PLATES STEEL PLATES 
2” DIA. HOLE 4 7 : 

STEEL STRAP SEAL TOP. BOTTOM AND 4” GUSSET PLATES 
SEE URBE TOP, BOTTOM AND ones Gh (TYP.) @ 


(TYP. ) @ 
SIDES @) HIGH STRENGTH 


BEND DOWN _{™\ BOLTS (TYP.) @ 


: S CG) ANY OPENINGS BETWEEN TOP AND 
VIEW SHOWING ——ae SIDE GUSSET PLATES SHALL BE 


SEALED WITH LIFETIME CAULK AT 


ENDS OF STRAP Pee eee Pe TIME OF INSTALLATION. 


DETAIL (TYP. ) q GUSSET PLATES 


CLAMPED IN SEAL TOP, BOTTOM AND PLATE AND BOLT SIZES SHALL BE 
© SHOWN ON FABRICATORS SHOP 


DRAWINGS AND SHALL BE SUBJECT 
TQ APPROVAL. 


3” CADMIUM PLATED 
HEX HEAD BOLT WITH 
ATTACHED WASHER 


MAST ARM 


3” O.D. x 9” THICK 
FIBER WASHER 


165° 


18-NC TAPPED 30° MAX. 
HOLE IN CENTER CONTACT ANGLE 


BASE PLATE 


STAINLESS STEEL 
STRAP MATERIAL 


STRAP TYPE WATERTIGHT PIPE CAP TOP VIEW WELD DETAIL 
SIGN SUPPORT SLIP FITTING WITH 


a : | me’ x 2” SLOTTED HOLES 
STANDARD 13” IN MOUNTING ANGLE 


PIPE BRACKET 


2-HEX HEAD BOLTS, 
NUTS AND WASHERS 
CONVENTIONAL 


ASSEMBLY 3” x LENGTH (AS REQUIRED) 


HEX HEAD BOLT, NUT AND WASHER 


VARIABLE 
SIGNS 


SIGNAL BRACKET 
W/CABLE 


MAST ARM 


AND 18” 
SIGNS 
SIGNS 


MAST ARM 


FOR 16” 
FOR 30” 
FOR 36” 


43" 
a7" 
33 


PLUG 
BACKPLATE 2! x 3" CLAMP MISSOURI HIGHWAYS AND TRANSPORTATION 


HIGH STRENGTH DOT COMMISSION 
CONV. TERMINAL LOW-ALLOY STEEL 
a oer COMPARTMENT 105 WEST CAPITOL 


MAST ARM MOUNTED : + oF sy 
SIGNAL HEAD | Sar 


SCHROETER 
(SEE STANDARD 902.00) 7 2 NUMBER 
m DIA. HOLE PE-28411 


e = TRAFFIC SIGNALS 
FRONT VIEW SIDE VIEW “ayy, TUBULAR STEEL POSTS 


THIS SHEET HAS BEEN 


SIGN BRACKET ASSEMBLY “ee enone 


ALTERNATE DESIGN MAY BE PROVIDED SHEET NO. 


DATE EFFECTIVE: 04/01/2018 
AS APPROVED BY ENGINEER 
DATE PREPARED: 2/9/2018 902.40R ? OF 3 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


TYPICAL TOP VIEW 


@ ON BACK 


20, 25’ ARMS 


50". 55° 


AS REQUIRED 


©} 
© 


SECTION A-A 


TYPE F BASES ci 
N 


oO 
al 
st 


TYPICAL POST LOADING 


MAST ARM LOADING 


12” TUNNEL VISORS 


(TYPICAL) 
© 
OQ} + 
es 


3", 
@ 


MINIMUM DESIGN LOADING FOR POST AND MAST ARM ATTACHMENTS 


3 


cz) 
@ 


BACK PLATES 
(TYPICAL FOR ALL 
SIGNAL HEADS) 


O 4 


O 
O [eo 
O 
O 


—_t 
— 
@ 


SURF ACE 
AREA 
(SQ.FT. ) 


3-SECTION OL HEAD 95.0 : 3225 
S-SECTION OL HEAD 173.0 : 47.5 
VERT. S5-SECT. OL HEAD 100.0 . 3025 
1-SECTION PED HEAD 15.0 : XX. X 
LED-A LUMINATRE : : 35 
9” X 12” SIGN . : N/A 
30” X 36" S : : N/ZA 
120” X 18” : : N/A 
96” X 16" : : N/A 
96" 18" : F N/A 


WEIGHT 


DESCRIPTION (LBS. )X 


Zz, 
(o) 


G|B|Q/O|S|Qjejo 


© 


LY LIMITED 
HARDWARE INCLU 


ENTS: 


BE DESIG D FABRICATED TO 
G AND TH CHMENT LOADING 

THE PL HICHEVER IS GREATER. 
POSTS, RMS AND LUMINAIRE 


RTS SHAL BASED ON AASHTO 
R STRUC SUPPORTS FOR HIGHWAY 
FIC SIG 1994 OR LATEST REVISION, 


OF 90M 30 FEET ABOVE GROUND. 


PERCENT OF ALLQWABLE STRESS 
(ALL MATERIALS) 


RO 
RO + W 
RO + ICE + 0.5 ( Wk) 


%* NO LOAD REDUCTION FACTORS SHALL BE APPLIED IN CONJUNCTION 
WITH THESE INCREASED ALLOWABLE STRESSES. 
ke W TO BE COMPUTED ON THE BASIS OF THE WIND PRESSURE FORMULA, 
25 PSF (1197 Pa) MINIMUM FOR W FOR GROUP III. 


FOR TYPE B AND BL POSTS. ICE AND DEAD LOADING SHALL BE BASED ON 
THE COMBINED EFFECT OF DESIGN LOADING ON EACH ARM. WIND LOADING 
IS APPLIED AS DESCRIBED IN SECTION 1.2.5(5)(b) QF THE STANDARD 
SPECIFICATIONS FOR STRUCTURAL SUPPORTS, 1994 REVISION. 


GENERAL NOTES: 


TACHMENT LOCATIONS ARE FOR STRUCTURAL DESIGN 
RPOSES ONLY. ACTUAL LOCATIONS ARE SHOWN ON THE 
ANS. 


INATRE PER MODOT’S STANDARDS AND SPECIFICATIONS 
LESS OTHERWISE NOTED ON PLANS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 
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x PE-28411 a 
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TRAFFIC SIGNALS 
TUBULAR STEEL POSTS 
DESIGN LOADING REQUIREMENTS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


oF 3 


DATE EFFECTIVE: 04/01/2018 
DATE PREPARED: 2/9/2018 


902.40R 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


@ MEDIAN OR ROADWAY TO SIGNAL 


yo 


CABINET 
LEADS FROM LOOP 

TO PULL BOX TWISTED 
3 TURNS PER FOOT 


KEEP SLOT OVERLAP 


TO A MINIMUM 1-2C #14 AWG 


TWISTED 


7 B = = 
/SPLICE 2-1C #14 AWG 
TO LOOP LEADS 
IN PULL BOX 
LEADS FROM 
LOOP TO PULL 
BOX TWISTED C TO SIGNAL 
ets CABINET 
PER FOOT 2-2C #14 AWG 
ll Sat eee TWISTED 
B Al 
a A B 1 ae eats wea 
ly, ‘ SPLICE 2-416 
#14 AWG TO 
LOOP LEADS 
IN PULL BOX 
DETAIL A 
Sf 6’ TYPICAL | 
L—DETAIL B NO. OF 
i CONDUCTORS 
< 2 


PULL BOX 


TYPICAL 


1 


3 


TYPICAL 


6! 


IN SLOT 


A (6’ TYPICAL) 


VEHICLE 
FLOW 


PORTLAND CEMENT 


ASPHALTIC CONCRETE CONCRETE 


ov Ve@titetinet fost a 


> Pb OO? PPO Oe. oD 
OF ae tyr, 08st a? 950.95 0% 


a ON 


pOOP0 G8 80'S Oy Oe 


SECTION C=C sean 


LOOP SLOT DETAIL 


LOOP OR 
LEAD WIRE 


DRILL 13” 
TO 2” HOLE 


SECTION A-A 


DETAIL B LOOP SLOT 


TYPICAL LOOP 
CORNER DETAIL 


CAUTION: 


CONDUIT HOLE — 
14° TO 14%" HOLE 


DETAIL OF AN “E” JOINT OR 
OTHER FULL DEPTH JOINT CROSSING 


WIRE SHALL BE PLACED 
WHICH WILL NOT DAMAGE THE WIRE 


IN SAWED SLOT WITH DEVICE 


DRILL 1" CONDUIT 


SAWED SLOT 


1” CONDUIT CONDUIT OPENING AT 


BOTTOM OF SAWED SLOT. 


ALTERNATE SECTION D-D 
MEDIAN OR ISLAND DETAIL 


SEAL CONDUIT OPENING AND DRILLED 
HOLE WITH PLIABLE SEALENT PRIOR 
TO APPLICATION OF LOOP SEALANT 
(TYPICAL ALL INSTALLATIONS. 


CONDUIT HOLE — 
DRILL 14” TO 


CUT LOOP SLOT TQ CURB LINE. 
CONDUIT SHALL NOT EXTEND 
PAST CURB LINE. 


SECTION D-D 


(1) 6” MIN.TO 12” MAX. 
WITHOUT CURB 


OQTES: 


IT SHALL B 
ECIFIED OT 


D IN CONTROLLER CABINET 


BE INSTALL 
OR ASPHALT 
D, LOOPS $ 
OF THE ASPHA 


EN EXISTING PO 
CRETE PAVEMENT 
OT BE PLACE 
ONCRETE. 


D CEMENT 
EING 
FACE 


DETAIL A 
CONDUIT SLOT DETAIL 


omoqo 


DUIT SLOT 
D» ANY FOR 
T SHALL BE REM 


OWER OR 
EEDED TO SE 


oh AL 


EPARATE CO BE INSTAL 
D LOOP SL IRST PUL 

CONDUIT O E END OF 
L BE AT T OF THE SAWE 


THE 
ACH LOOP. 
SLOT 


R CABLE I THE CON 
LEAD ENT L BE SEALE 


G AT THE 
SECTION B-B 
LEAD Slot 


D “E” JOINTS 
USTMENTS TO LO 


ER FULL DE 
ATION MAY 


MINOR 


INTS. 


TYPICAL DIMENSIO 
S. 


APPROVED UNLESS OTHERWISE SHOWN ON 


FILLER 
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TRAFFIC SIGNALS 
S INDUCTION LOOP 
Bou NS DETECTORS 


THIS SHEET HAS BEEN 
sere. e sen. ao. oar 


SHEET NO. 


IOP 22 


INSULATION. DATE EFFECTIVE: 


DATE PREPARED: 


04/01/2020 
1/21/2020 


902.50M 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TQ PULL BOX 


LOOP SHALL BE #14 AWG STRANDED WIRE IN PVC 
DUCT MADE UP OF 2 NON-TWISTED TURNS IN SINGLE 
SLOT OR AS RECOMMENDED BY MANUFACTURER OF THE 
DETECTOR AMPLIFIER. LOOP SHALL BE PLACED IN 
SAWED SLOTS IN A FIGURE EIGHT MANNER. 


2 WIRES 
4 WIRES 
2 WIRES 


TO PULL 
BOX 


IF EXISTING LOOPS ARE TO BE ABANDONED AND NEW 
LOOP INSTALLED, ABANDONED LOOP WIRES SHALL BE 
3 WIRES REMOVED OR CUT COMPLETELY THROUGH. 


ABANDONED LOOPS 


LOOP CONFIGURATION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


KOLB HOOD 
NUMBER 


3p NUMBER a TRAFFIC SIGNALS 

2, Se; 

ade a INDUCTION LOOP 
Towa DETECTORS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2020 
DATE PREPARED: _10/17/2019° 902.50M 2? OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEPARATE GUY WIRE; BOLT @ INCREASE EMBEDMENT 1’ FOR EACH 5‘ INCREMENT IN POLE LENGTH OV (2 LTI-—CONDUCTOR CABLE (SEE PLANS). 

AND THIMBLEYE SHALL BE 

LENGTH TO SUIT . USED FOR MESSENGER WIRE @ ITEMS ARE INSTALLED AS REQUIRED (SEE PLANS). 
RON IETONS, WHEN SPAN WIRE EXTENDS 


TWO DIRECTIONS FROM THE ©) ITEMS ARE INSTALLED IF THE POLE IS USED AS A POWER SUPPLY (SEE 
21" 
GALVANIZED 
PIPE 


SAME POLE. GENERAL NOTES). 
CARRIER @©® SERVICE WI LIT-BOLT OR SLEEVE CONNECTION BY UTILITY COMPANY. LVANIZED STRAIGHT THIMBLEYE BOLT WITH GALVANIZED NUT 
CABLES WIRE SPACI UIRED BY THE UTILITY COMPANY. 3 GALVA URVE WASHER. 
SECTION B-B @ 3” AUTOMAT PE FITTING WITH SHORT BAIL. 13,860 LBS. LVANIZED E THIMBLEYE. 
HOL E . 
r ee Bere ieee Me R WIRE WITH QUICK RELEASE PROVISIONS. SEE 
= 


ETER SOCKET AND CABINET. 


TROLLER CA ET. ALL CONDUITS SHALL ENTER THE BOTTOM 
THE CABINET. NQ HOLES SHALL BE MADE IN THE TOP, BACK 
SIDES OF THE CABINET. 


GUY @) THREE OR MORE ENTERING CONDUITS WILL REQUIRE A PULL BOX OR OT 


WIRES APPROVED FITTING. ION BOX EMA 4). 


NECT HANGER (NOT REQUIRED IF TEMPORARY ) 


DOUBLE GALVANIZED 3’ 
STRENGTH G . UBLE GALVANIZED 4” STEEL GUY WIRE - 7 STRA 


(MIN. ) STEEL MESSENGER WIRE —- 7 STRAND H 


HICH STREN IT BREAKER. SEE STANDARD 902.15 FOR DETAILS. 


Q@V@2Q O@ 


MIN. 


10’ 


3” x g’ MIN. GRO OD. IF SUBSURFACE CONDITIONS EXIST L_FOR M QO POLE AND SIGNAL. OPTIONAL ATTACH— 

4 

WHICH PROH PLACEMENT OF THE GROUND ROD IN A VERTICAL PERMITT PPROVAL OF ENGINEER. 

POS I E AY B VEN AT AN OBLIQUE ANGLE NOT TO EXCEED 
SPAN WIRE 45 DE TICAL BURIED IN A TRENCH AT LEAST 30”. DEEP. 

DETAIL A CONNE D RO LL BE CADWELDED. 


ALVANIZ PLATE FASTENED TO POLE WITH ONE #3” GAL 
ED MACHINE LT & Two 3” x 4” GALVANIZED LAG SCREWS. 


2%” GALVANIZ ECTOR END FITTING. 


GUY WIRE DOUB fe ETHER WIRE - 7 STRAND HIGH STRENGTH 
LIMITED RIGHT-OF-WAY A sa 5 GRADE. ALL HORIZONTAL OR BELOW HORIZONTAL. 
COTTER PIN 
SPLAYED AFTER 4” GALVANIZED OVAL INSTALL <a 
INSULATOR INSERTION EYE Bol Ts HORIZONTAL —— 
poe erage e : ON-CORROSIVE METAL CABLE HANGERS Wiener 
AT 12” CENTERS. SPECIFIED 


ALL LOCATIONS REQUIRE GUY WIRE PROTECTOR. (7’ MIN.) 


x 8’ GALVANIZED THIMBLEYE ANCHOR ROD. (30” MIN. LENGTH 
ROCK ). 


AWG BARE COPPER WIRE IN +” CONDUIT. 


q AUTOMATIC JAW TYPE CABLE FITTING WITH SHORT BAIL. 
5990 LBS. MINIMUM HOLDING STRENGTH. 


LIGHTING CIRCUIT BREAKER CABINET (IF LUMINARIES ARE 
SPECIFIED SEE STANDARD 902.15 FOR DETAILS. 


© 9G OOO © O@ 


SAG DISTANCE 


ENERAL NOTES: 


: 2 IGN OF STRUCTURAL SUPPORTS SHALL COMPLY WITH 
CONDUIT : @ HTQ STANDARD SPECIFICATIONS FOR STRUCTURAL 
ENTRANCE ry >< PORTS FOR HIGHWAY SIGNS,» LUMINAIRES AND TRAFFIC 
CAP anda J ALS 2001 AND CURRENT INTERIMS. 

LOR “Or x q ) 

CONDUIT CLAMP ANGLE CLAMP 4 ( ) = IMUM SPA ENGTH: 

ee 00’ FOR ONE OR TWO SPANS OFF POST, WITH ONE 5- 

ECTION HE SIGNAL, TWO 3-SECTION HEAD SIGNALS AND 

TWO SIGN R SPAN. 


moni 


L APPURT CES TO BE MOUNTED ON POLE SHALL BE 
STENED T LE AS RECOMMENDED BY THE MANUFACTURER. 
CONDUIT : 
CL AMP HEDULE 40 POLYETHYLENE OR POLYVINYL CHLORIDE 
(TYP. ) DUIT AND WEATHER HEAD SHALL BE USED ON UTILITY 
MPANY POLES LIEU OF RIGID STEEL CONDUIT. 


NOMINAL 


GALVANIZED 4” BOLT; : 
NUT AND SQUARE WASHER $” GALVANIZED BOLT 
(TOP AND BOTTOM). 


30’ 


DIRECT PAYMENT WILL BE MA FOR GUYS, CONDUIT AND 
CTION BOXES ON POLES. HAR E, LIGHTING BRACKET 
MS OR ANY OTHER ITEMS FOR H SEPARATE PAYMENT 
NOT PROVIDED. 


14” PIPE WITH CAP 


3” x 4" x WIDTH OF CABINET. 
TREATED WOOD BLOCK (TOP AND L_GUY_ WIRES SHALL BE _GROUNDE 


BOTTOM OF CONTROLLER CABINET) + 
eae: io | MISSOURI HIGHWAYS AND TRANSPORTATION 
OPTIONAL 2” x 2” UNISTRUT. < SIDE VIEW ‘© oT COMIEEIGH 
SECTION A-A 105 WEST CAPITOL 


JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


nly, z 

Ay eon Ly 
NICOLE A. ces 
KOLB HOOD 


“ase .| TRAFFIC SIGNALS 
= RIGID SPAN WIRE DETAILS 


. Vaxax. J ae 
CONDUIT LOCATION BS Bare 
“5010 Wes 
SEE (@) AND (4) “oun, & 
THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY 


14" EXPANDING ROCK “a DATE EFFECTIVE: 04/01/2021 Soe 
WOOD POLE SPAN WIRE SIGNALS ——incwo' {S200 siet‘es one srecrne: ouaveee: | gg oq | |G.” 


[fF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LOCATED WITHIN 4’ OF CONCRETE DIAN. 


GALVANIZ 3" (MIN. ) STEEL ENGER WIRE — 7? STRAND HIGH STRENGTH GRADE. 


LUMINATRE 
Bet ue WHERE REQUIRE ? z ba 
= MIN. CO OUND ROD, ON E SHALL BE GROUNDED BY CONNECTING NO. 6 AWG B 


71 E 
—S> = WIRE FRO DING LUG INS OLE TO GROUND ROD BY MEANS OF A GALVANIZED WI 
LOCATED I FE POLEs UG SHALL BE ORIENTED 90° OR 180° TO HANDHOLE. 
FACE COND EXIST W BIT THE PLACEMENT OF THE GROUND ROD IN A VERT 
ON. THE R BE DRIVE BLIQUE ANGLE NOT TO EXCEED 45° FROM VERTICAL OR BURIED 
RENCH AT L O IN. DEEP. ECTION TO GROUND ROD SHALL BE CADWELDED. 


GQ OMATIC JA PE CABLE FITTIN H SHORT BAIL. 13,860 LBS. MINIMUM HOLDING STRENGTH. 
D 


) 


TO 


30' 
PAVEMENT 
(NOM. 


SEPARATE CLAMP SHALL BE USED L LZ L EVES ICE O FASTEN TO THE POLE WITH 2” GALVANIZED CARRIAGE BOLTS. 
FOR MESSENGER WIRE IF SPAN 
WIRE EXTENDS TWO DIRECTIONS E: “ MAXI 
FROM THE SAME POLE. 


E HA RS AT 12” CENTERS. 


REQUIRED). 


E FITTING WITH SHORT BAIL. 5990 LBS. MINIMUM HOLDING STRENGTH. 


R WITH REINFORCE RAME WELDED TO POLE. 


ETAL BASE COVER OR DIVIDUAL NUT COVERS. 


LT WITH BOLT HEA R TACK WELDE UT ON EMBEDDED END. 


REVE ED WEATHERPROOF HING (AS REQ ED). 


UBLE GALVANIZED 4” STEEL -— 7 STRAND HIGH STRENGTH GRADE THER WIRE AND CLAMP WITH 
ICK LEASE PROVISIONS. INSTALL HORIZONTAL OR BELOW HO ONTAL. 


PE A-10 BASE. SEE STANDARD 902.30 FOR DETAILS. 
GENERAL NOTES: 

MINAIRE AND BRACKET ARE AS SPECIFIED ON PLANS. DES OF STRUCTURAL SUPPORTS SHALL COMPLY WITH 

— STANDARD 901.00 FOR MOUNTING DETAILS. O STANDARD SPECIFICATIONS FOR STRUCTURAL 

RTS FOR HIGHWAY SIGNS, LUMINAIRES AND TRAFFIC 
: : f =) LS 2001 AND CURRENT INTERIMS. 

ade oe Poy aes 3” GALVANIZED 


ZERO GAGE STEEL POST CARRIAGE BOLTS UM SPAN LENGTH: 
THIMBLE ‘ FOR ONE ONE OR TWO SPANS OFF POST, WITH GUY 

> CLEVIS E, ONE 5-SECTION HEAD SIGNAL, TWO 3-SECTIO 
DSI D TWO SIGNS PER SPAN. 


ALL CONDUCTOR CABLE INSIDE 
POLE (AS REQUIRED) 


© iB PAN OFF POST, WITHOUT GUY 
EES S=SECAI HEAD SIGNALS AND TWO SIG 


00’ FOR TWO SPANS OFF POST, WITHOUT G 


a CONTINUOUS TWO 3-SECTION HEAD SIGNALS A Ew SG 


WELD 


CONCRETE POLE BEDMENT SHALL 


GROUND LUG 
= _| SEE SHEET 1 FOR DOWN GUY INFOR 
DETAIL A /~GROUND SECTION A-A IS SPECIFIED ON PLANS. 


EXPANSIVE GROUT SHALL BE USED BETWE E 
PLATE AND THE CONCRETE BASE WHEN INDIVID 
COVERS ARE USED. SEE STANDARD 902.40 FO 
DETAILS. 


CONDUIT AS 
REQUIRED 


EDGE OF 
SHOULDER 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


HEAVY HEX NUT 105 WEST CAPITOL 
AND WASHER JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 

Willy, 


ag OF Mg 


SCREEN 5 © KOLB faa : 
‘as. | TRAFFIC SIGNALS 
4 3" 9 e) at bo ie ? J iS 
KNeHOR BOR RIGID SPAN WIRE DETAILS 
DETAIL A epg 
STEEL PLATE ANCHOR BASE 


STEEL POST DETAILS cae errecrives 94/01/2021 | QOD, 7QQ 


[F A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


COTTER PIN 
SPLAYED AFTER 
INSERTION 


SPAN WIRE 
CLAMP 


BACKING BAR 


DETAIL A DETAIL B 
BACKING BAR PLACEMENT 


DETAIL A 


GENERAL NOTES: 


SIGNS UP TO 30” IN WIDTH SHALL BE INSTALLED ON ONE 
VERTICAL BACKING BAR. SIGNS 30” TO 60” IN WIDTH 
SHALL BE INSTALLED ON TWO VERTICAL BACKING BARS. 
SIGNS WIDER THAN 60” SHALL BE INSTALLED ON THREE 
VERTICAL BACKING BARS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
%* AS CLOSE AS SNC 
PRACTICAL TO KOLB HOOD 


MINIMIZE DISTANCE. NUMBER TRAFFIC SIGNALS 


VARIES 


RIGID SPAN WIRE 
SPAN WIRE SIGNING 8 SES, SACNDEDAILS 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2022 
DATE PREPARED: 10/21/2021 902. 70Q 3 OF 3 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


OPTICALLY LIMITING SIGNAL HEAD 
WITH BACKPLATE RED (CIRCULAR) 


OPTICALLY LIMITING & CONVENTIONAL SIGNAL EXISTING PULL BOx FLASHING RED (CIRCULAR) 


HEAD WITH BACKPLATE RED eT ARROW 
SERVICE POLE OR PEDESTAL AND POWER SUPPLY 
CONVENTIONAL SIGNAL HEAD WITH BACKPLATE YELL (CIRCULAR ) 


ie EXISTING SERVICE POLE FLAS G YELLOW (CIRCULAR) 
SIGNAL HEAD — PEDESTRIAN FLAS G YELLOW ARROW 


_ FLAS YELLOW LEFT AR 
POST MOUNTED SIGNAL HEAD WITH SIGN LED — A LUMINAIRE c Ai ARROW ALL 12 INCH 


AND BACKPLATE FLASHING YELLOW RIGHT ARROW WITH TUNNEL 
SPAN WIRE WITH SIGNAL HEAD YELLOW LEFT ARROW VISOR 


STOP LINE 


MAST ARM WITH SIGNAL HEADS AND LED - A YELLOW RIGHT ARR 
LANE USE LUMINAIRE GREEN (CIRCULAR) 


MAST ARM WITH OVERHEAD SIGN GREEN 2 Deere. s 
TYPE A BASE GREEN LEFT ARROW 
GREEN RIGHT ARROW 
TUNNEL VISOR WITH LOUVER 


INDUCTION LOOP DETECTOR Rt 
TYPE F BASE IRE 


VIDEO DETECTION ZONE 
TYPE C BASE 


EXISTING POST BASE PUSH BUTTON DETECTOR SIGN LEGEND 
R10 — 10L = LEFT TURN SIGNAL 
R10 - 10R RIGHT TURN SIGNAL 
RIGID CONDUIT IN TRENCH R3 - 5L LEFT ARROW (SYMBOL) ONLY 
R3 - 5R RIGHT ARROW (SYMBOL) ONLY 
STEEL POLE WITH DOWN GUY RE Oe UIG PHBE R3 - STRAIGHT ARROW (SYMBOL) ONLY 
er SING RTE OCONEt IT R3 - LEFT ARROW - STRAIGHT ARROW (SYMBOL ) 
R3 RIGHT ARROW — STRAIGHT ARROW (SYMBOL) 
RIGID CONDUIT ON BRIDGE — ig REE THAN: Be MUISELS) 


= R3 NO RIGHT TURN (SYMBOL ) 
RIGID CONDUIT IN MEDIAN 
PUL OX. TYPE I DRAIN» CONCRETE R3 NO TURNS 


wOOD POLE WITH DOWN GUY CAPPED RIGID CONDUIT 


STEEL POLE 


CONTROLLER WITH PAD 


EXISTING CONTROLLER 


SIZE OF CONDUIT D3 STREET NAME (ONE LINE) 


D3 STREET NAME (TWO LINE) 
NUMBER & AWG SIZE OF CABLE 
PUL OX. TYPE I DRAIN» PREFORMED CROSSWALK (PEDESTRIAN SYMBOL ) 


PULL BOX, TYPE II DRAIN» CONCRETE 


SIGNAL FACE NUMBER NO TURN ON RED 


PU X» TYPE II DRAIN» PREFORMED EMERGENCY SIGNAL 


POST NUMBER 


DO BOX,» TYPE A» TYPE I DRAIN,» CONCRETE LEFT TURN YIELD ON FLASHING ARROW 


DETECTOR NUMBER MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
PULL BOX NUMBER JEFFERSON CITY» MO 65102 
1-888-ASK-MODOT (1~888-275-6636 ) 


DO BOX, TYPE A» TYPE II DRAIN, CONCRETE 


DO BOX. TYPE Bs TYPE I DRAIN 


RY 


WALK INTERVAL . OF Mise, 
; eye 


DOU BOX, TYPE Bs TYPE II DRAIN 


PULL BOX» CLASS 5s TYPE I DRAINs PREFORMED 


DON’T WALK INTERVAL 1 00 TRAFFIC SIGNALS 
TRAFFIC SIGNAL SYMBOLS 


PULL BOX» CLASS 5+ TYPE II DRAIN, PREFORMED 


me FOC <l 


~ 

FLASHING DON’T WALK INTERVAL “Sonn, XS 
4 \\ 

Pe 

SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 
DATE EFFECTIVE: 04/01/2020 
DATE PREPARED: _ 1/21/2020 902. 80L 1 OF 1 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TYPE A A 


RROW TABLE 


LETTER SIZE 


B 


“ET 


8” U.C. 


25" 


ala 


10.67" 


& 1333 Wes 


30” 


16" 


Wace 


35," 


lw | rpol— 


TYPE BA 


RROW 


LETTER SIZE 


B 


Bo" Sr lO B6r Uses 


17" 


alin} T1 


132337. Ue 


20" 


16” U.C. 


25" 


Blow | rol— 


GENERAL NOTES: 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


ARROWS FOR REFERENCE ONLY. 


ARROW DETAILS AVAILABLE FROM TRAFFIC AND HIGHWAY 
SAFETY DIVISION. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


TYPE D ARROW 17 DOT 


%* FOR HORIZONTAL PLACEMENT UNDER 
LEGEND. DIMENSION “B” WILL BE 
EXTENDED» AT 1 FOOT INCREMENTS; 
To APPROXIMATELY 50% OF THE ¢ OF Mise 
MAXIMUM LEGEND WIDTH. A 0, 


LETTER SIZE 
6” U.C.*K 
BOCs 


Mm 


10. 


6h Us. 


AWS 


33° WC: 


16" 


U.C. 


@lN | Siw] olen | Hho] GIS] ay 


20" 


UhsiG 


co|— 


aK FOR USE ON SIGNS WITH TYPE 
L-1 OR L-3 LEGENDS. 


TYPE C OVERHEAD ARROW D 


B 


C 


oo" 


16" 


we eon GG 

oO BEN 
RACKERS 
NUMBER 


PE-28336 
oon 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


STANDARD ARROW 


DETAILS 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2016 
8/11/2016 


903.01d 


SHEET NO. 


sie @) sian 


49.375 "——____> 


MODOT ARROWS 


GENERAL NOTES: 


ARROWS FOR REFERENCE ONLY. 


ARROW DETAILS AVAILABLE FROM TRAFFIC AND HIGHWAY 
SAFETY DIVISION. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


MUTCD ARROWS ; FE STANDARD ARROW 


nas & DETAILS 


ey 
“Syn © 
i} 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 10/01/2016 903.01u SHEET NO. 
DATE PREPARED: _ 8/11/2016 _ ° 2 OF 2 


IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


IS PRESENT ON THIS SHEET 


IF A SEAL 


STRUCTURAL SIGN 


DATA 


DESIGNATION 


COLOR. SCHEME 


SHEETING 


LEGEND | BACKGROUND 


LEGEND 


BACKGROUND 


STRUCTURAL (ST) 


LACK WHITE 


OPAQUE BLACK FILM 


ASTM TYPE 


HITE RED 


ASTM TYPE 93 OR 11 


ASTM TYPE 


HITE GREEN 


ASTM TYPE 9 OR 11 


ASTM TYPE 


HITE BLUE 


ASTM TYPE 9 OR 11 


ASTM TYPE 


4 


HITE BROWN 


ASTM TYPE 9 OR 11 


ASTM TYPE 


4 


LACK FL YELLOW 
LACK FL YELLOW GREEN 
LACK FL ORANGE 


OTE: WHITE LEGEND 


OPAQUE BLACK FILM ASTM TYPE 3 OR 1 
OPAQUE BLACK FILM ASTM TYPE 9 OR 1 
OPAQUE BLACK FILM ASTM TYPE 3 OR 1 


IS DIRECT APPLIED UNLESS SPECIFIED OTHERWISE. 


STRUCTURAL FLUORESCENT (STF) 


FLAT SHEET SIGN DATA 


COLOR SCHEME 


LEGEND | BACKGROUND SHEETING 


WHITE [ PE 
BLACK 3k [ PE 
WHITE [ PE 
RED [ PE 
GREEN [ 
WHITE 
BLUE 
BROWN 
FL YELLOW 
FL YELLOW GREEN 
FL ORANGE 


DESIGNATION 


FLAT SHEET (SH) 


=/=/=/=/=/=/=/= 


H 
FL YELLOW 
YELLOW GREEN 


> |S] S)S]-S) 8] S/S) 


ASTM TYPE 9 
ASTM TYPE 93 OR 
ASTM TYPE 9 FL ORANGE 
2K OPAQUE INK OR FILM 
LEGEND AND BACKGROUND COLORS ARE ACHIEVED THROUGH 
TRANSLUCENT INKS AND FILMS. 


FLAT SHEET FLUORESCENT (SHF ) 


=| 
|r 


NOTE: 


L NOTES: 


OQUNTED SIGNS GREATE 
REATER THAN 30 SQUAR 
RAL. 


EET WIDE OR 
LE. BE 


STANDARD SIGNS NOT 
UAL SHALL BE DETAILE Y 
HWAY SAFETY DIVISION F 


IN THE MUTCD 
THE TRAFFIC 
ICE. 


FLAT SHEET THICKNESS 


SIGN SIZE THICKNESS 

9 SF OR LESS 0.080 _ IN. 
OVER 9 SF TO 16 SF 0.100 _ IN. 
16 SF OR LARGER 6.126 IN. 


O STANDARD SPECIFICATI 
Gs, SUBSTRATE AND FABRICAT 


SEC 1042 FOR 
ON DETAILS. 


TING DETAILS, SEE STANDARD PLANS 903.02. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


KOLB HOOD 


NUMBER = 
ZB, PE-2001018754 & 
wa ow SS 


% 
“850, 
I 


HIGHWAY SIGNING 
GENERAL SIGN DATA 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


903.02AP | 1: of 8 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2019 
7/18/2019 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


D LABEL DETAIL LABLE 
AND F DIVISI 


= 


MODOT ID LABEL DETAILS 
PLACED ON THE SIGN FACE 


VENDOR ID LABEL DETAILS 
PLACED ON THE BACK OF THE SIGN 


LITAT 
CAT 


ACME SIGN COMPANY 
MIDWEST, US 55555 


WARNING 


UP TO $1,000 FINE AND 
1 YEAR IMPRISONMENT 
FOR REMOVING OR 
TAMPERING WITH THIS SIGN 


DOT 
(Gow 


au 


USED ON SIGNS 9 SF AND LARGER 


WARNING 


UP TO $1,000 FINE AND 
DOT 1 YEAR IMPRISONMENT 


SZ) FOR REMOVING OR 


(800) 555-5555 


SIGN FABRICATION 
DATE : JUNE 8, 2016 


OPTIONAL 


ACME SIGN COMPANY 
MIDWEST, US 55555 @ 


OPT TIONAL 


ACME SIGN COMPANY 
MIDWEST, US 55555 


1>rOorTrTNESrFwoOAnHs 


H i 
1 1 
Deonrda 


E USE 
RMAT I 
LS SH 
ICAL 


BE PLACED 
THE VENDO 
T SPACE A 
ON THE S 
H THE SIG 


D THE 
BE 
IMITY. 


ON THE 

R ID LABEL 

VATLABLE 

IGN FACE 
LEGEND 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


800 555-5555, (800) 555-5555 


7 fi SIGN FABRICATION DATE '? 


12345 @ 7 8 9 10 I 12 


TAMPERING WITH THIS SIGN 


SIGN FABRICATION 
DATE: JUNE 8, 2016 : ERAL NOTES: 


(1) USED ON SIGNS LESS THAN 9 SF 


L DECALS SHALL BE SILK SCREEN PRINTED WITH 
TCHED COMPONENT I D SHEETING MATE 
PROVIDE A LABEL HAS AN EQUAL L 
PECTANCY AS THE FACE. 


ID LABELS § P 
B 


ROCUT FIL 
Ez CORPORAT 

RINTED ALONG E 
E LABEL IS A THE LEGEND 
E LABEL SHALL 1 TH 
IS BEIN TQ. E 
Y BACK 


H 


LABEL S qT 
FORMAT | F E. 
E NUMB i CATION DATE. 


LABEL §S HITE 
WITH B D SHALL BE 
FO4f4 


ID LABEL 
LOCATED AT 
GHT CORNER 
CTANGULAR S 
TTOM POINT 
YIELD SIGN 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


VENDOR ID LABELS SHALL 

BE LOCATED ON THE BACK 

OF THE SIGN IN THE LOWER 
RIGHT CORNER OF RECTANGULAR 


e e 
aS Destination WER RIGHT C SIGNS OR RIGHT MOST EDGE OF 


OP SIGN IN DIAMOND, STOP OR YIELD SIGNS. 


<= Destination aaa AB 
e . OCATIONS. (4) 
Destination | 


HIGHWAY SIGNING 
GENERAL SIGN DATA 


oO had 
®, PE-2001018754 sv 
Qn ene ~ 


% 
“Soy SS 
THIS a HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


2. OF 8 


DATE EFFECTIVE: 
DATE PREPARED: 


10/01/2019 
7/18/2019 


903.02AP 


STATE NUMBER ROUTE SHIELD 
GUIDE SIGN USE 


LOCATION 


NO. OF 
LETTERS 


DIME 
CIN 


NSTONS 


INC 


HES ) 


STATE LETTER ROUTE SHIELD 
GUIDE SIGN USE 


STATE NUMBER ROUTE SHIELD 


LOCATION 


INDEPENDENT USE 


ok 


ROUTE 
NUMBER 


2% DIMENSIONS SHALL BE EQUAL 


LEGEND 
FONTS 


INDEPENDENT USE 


INDEPENDENT USE 


& 2 DIGITS 


INDEPENDENT USE 


INDEPENDENT USE 


3 DIGITS 


GUIDE SIGN USE 


GUIDE SIGN USE 


& 2 DIGITS 


GUIDE SIGN USE 


STATE LETTER ROUTE 


1 
2 
1 
2 


SHIELD 


BUSINESS 


GUIDE SIGN USE 


3 DIGITS 


STATE NUMBER ROUTE SHIELD 


BUSINESS 


2 


STATE LETTER ROUTE SHIELD 
INDEPENDENT USE 


L NOTES: 


TO STANDA 
G AND SU 


UNCH I 


L SIG 


E MISSOURI SH 
AFF IC AND G 


IDE SIGN 
E SHALL B 


OR NUMBERE 
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PROFILE VIEW PLAN VIEW 


MOUNTING DETAILS 
12" ExTRUSION eee ee ee ee FOR FLAT SHEET ON PIPE POST 


HEX HEAD ALL THREAD 
3” STAINLESS Bh Boy se kt TES: 


4 * 16 

THICK STEEL WASHER R GENERAL NOTES, SHEET 1 OF 16. 
BA OeiDs. HICK 
PLAST WASHER FOR MOUNTING HEIGHT AND OFFSET DETAILS, SEE 
aren EET 10 OF 16. 


STAINLESS STEEL BRACKET MATERIAL OR DETAILS OF EXTRUDED ALUMINUM PANEL AND 


OST CLIP DETAILS, SEE STANDARD PLANS 903.02 
GALVANIZED Si 
Patna Raet 8” 48-NC TAPPED HOLE IN CENTER NEET 4 OF 7. 


8” % .025” STAINLESS MISSOURI HIGHWAYS AND TRANSPORTATION 
STEEL STRAP MATERIAL DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
VIEW SHOWING ENDS OF 1-888-ASK-MODOT (1-888-275-6636) 


STRAP» CLAMPED IN SEAL 


gi, 


WS, 
PLAN VIEW STRAP SEAL FLARED LEG SIGN BRACKET = ie SIGN MOUNTING DETAILS 


NUMBER 


MOUNTING DETAILS FOR EXTRUDED PANELS rego &: PIPE POST 


SS 
& 


ON PIPE POST MOUNTING DETAILS FOR FLAT SHEET SIGNS Poon, XS 
ON ROUND STRUCTURES >4” PIPE POST scl Shen i oe 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: _ 4/11/2022 903.03BP 6 OF 16 


ATTA 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


7—GAUGE L. : BASED ON 
ANCHOR 2 f ; BE SHALL BE ?-GAUGE POST SIZE, 
| SEE ?—-GAUGE 


ee ee sae 1/2"GALVANIZED MECHANICAL - ANCHOR DETAIL 
ie = S SHALL BE USED TO ATTACH : at 


Boor 3” y¥ 3.5” SHOULDER BOLT AND NUT O BARRIER WALL 


Bvt: i 
is CORNER BOLT AND NUT 2 SHOULDER BOLTS REQUIRED, LDER BOLTS SHALL BE USED TO 


MINIMUM 7 CORNER BOLT REQUIRED INSTALLED PERPENDICULAR TO EACH OTHER +TACH PSST POST TO ANCHOR 
ANCHOR BOLT DETAIL) 


12-GAUGE ANCHOR ~-GAUGE ANCHOR 
OR SHALL BE HOT DIPPED GALVANIZED 


ANCHOR BOLT DETAIL R FABRICATION PER SECTION 1080 
* Bid 


——_!_—} 


. ; ; BASED ON 
FOR 2° POST FOR. 2.5 POST 9 OST SIZE, 


<y BOLT HOLE DIAMETER — !%;3p" Sanne 
2 PER SIDE ON ALL 4 SIDES 


~—-GAUGE ANCHOR 
FABRICATION DETAIL 


BARRIER WALL MOUNTING DETAIL 


-5” + 2.25" POST COMPRISED OF 
5” PSST WITH 6-FT INSERT OF 
~25” PSST THAT RUNS UP FROM 

HE BREAKAWAY DEVIC 


BREAKAWAY 
DEVICE 


2 
2 
2 
T 


POST AND ANCHOR DATA TABLE 


ae eee 
4” ABOVE THE FINISHED GRADE GAUGE, DIMENSIONS =—ss | sot [| 2 [3 
! i 0,05 MOIS Be 

ae a Cun eo 
12 ue ae Big a e396! 


OMNIDIRECTIONAL/STABILIZED BREAKAWAY AND 2.5” + 2.25” POST DETAIL tA ||O288 2b C2, 25 Ke 625") Be Se Se 
DRIVEN ANCHOR DETAIL * TO BE USED WITH CONCRETE FOOTINGS OR IS AN OPTION IN ROCKY SOIL CONDITIONS 


12-GAUGE (NOT SHOWN) OR 7-GAUGE 


OTES: 


OR GENERAL NOTES, SEE SHEET 1 OF 16. 


THE ANCHOR SHOULD BE A MAXIMUM post SHALL EXTEND A 


Y FOOTING. : 2 
OF 2.5” ABOVE THE GROUND LEVEL i} AU MUMGOR 67 Ge heWae ener SV MINIMUM OF 6” BELOW THE see ea AND OFFSET DETAILS, SEE 
D GRADE TOP OF THE FOUNDATION TUBE FINISHED GRADE :| TOP OF THE FOUNDATION TUBE 


TOP OF FOOTING, :| POST SHALL EXTEND A 


i F i a LL BREAKAWAY DEVICES USED ON AN INSTALLATION 
t tel »5" MAX } ~ fe »5" MAX HALL BE CERTIFIED NCHRP 350 COMPLIANT. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
SEE SECTION 903 FOR FOAM DOT COMMISSION 


—SEE SEC 903 FOR CONCRETE 
MATERIAL REQUIREMENTS (95- WEST: CAPITOL: 

MATERTAL REQUIREMENTS JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ATTA 


p— f-GAUGE ANCHOR —7-GAUGE ANCHOR 


ary ee POST INSTALLATION 
roe CLEAN q CLEAN SIGNED, SEALED AND DATED 


Se 
Sg ME DETAILS 
Baguy O PERFORATED SQUARE 
12" MIN AGGREGATE aa 
DRIVEN ANCHOR COONS: | eae 6” MIN SHEETING: 


x WS, 

DS. PE-2001018754 45 

“iON \w 
12-GAUGE 7-GAUGE oA Seni STEEL TUBE (PSST) 
INSTALLATION DETAIL CONCRETE FOOTING DETAIL POLYURETHANE FOAM FOOTING DETAIL sue takin ae | 90S+0SBP | > oF te 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SIGN FACE 
PSST a 


POST CLIP ~_| 


3 LBS/FT 


PROF ILE 


POST CLIP ea 


U-CHANNEL 
3 LBS/FT 


Lae SIGN FACE 


POST CLIP ae 


a 


PLAN 


POST CLIP METHOD 


i 


LL 
‘NY 


PROF ILE 


PLAN 


Laer SIGN FACE 


NOTE: 


2” - 16 U.N.C. 2A THD. a 


Li 
3a 


8 
LOCKNUT 


SQUARE BOLT HEAD SHOWN MAY BE REPLACED WITH 
RECTANGULAR BOLT HEAD WITH THE NARROW DIMENSION 
EQUAL TO .641". 


Ba SIGN FACE 


T-BOLT METHOD 


EXTRUDED PANEL MOUNTING DETAIL 


BOLT - 12 x 2 ALUMINUM 
BOLT - 34 x % ALUMINUM 
HEX LOCKNUT — 3” ALUMINUM 
WASHER — ALUMINUM 


T-BOLT DETAIL 


— ALUMINUM BOLTS SHALL BE ASTM B 211, 2024—-T4 OR 6061-T6 
— ALUMINUM FLAT WASHERS SHALL BE ASTM B 209, ALCLAD 2024-T4 OR 2024-14 
— ALUMINUM LOCK NUTS (NYLON INSERT) SHALL BE ASTM B 211 OR 2017-T4 


NUMBER OF BOLTS TO 
ATTACH STEEL CHANNEL 
TO PSST POST 


SIGN HEIGHT 


NO. OF BOLTS PER 
PSST POST USED 


2 


3 
4 
S 
6 
7 
8 


NOTES: 


FOR THE G 


FOR MOUNT 
SHEET 10 


FOR POST 
903.02 SH 


ALTERNATE 
BE ON APP 


ENERAL NOTES, SEE SHEET 1 OF 16. 


ING HEIGHT AND OFFSET DETAILS, SEE 


OF 16. 


CLIP DETAILS, SEE STANDARD PLANS 
EET 4 OF 7. 


PSST MOUNTING HARDWARE USE SHALL 
ROVED LIST. 


MISSOURI HIGHWAYS AND TRANSPORTATION 


DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


ey 


WS, 


SIGN MOUNTING DETAILS 
S PERFORATED SQUARE 


SS 


“on, XS STEEL TUBE (PSST) 


THIS SHEET HAS 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


BEEN 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: 4/11/2022 


SHEET NO. 


903.03BP | 9 of 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SIGN FACE 


12” EXTRUSION 
PANEL 


4” X 4” WOOD POST — NO SLOTS OR HOLES REQUIRED 


4” X 6” WOOD POST - 15" X $” SLOT ON 6” SIDE OR 

1 ie DIA. HOLE ON 6” SIDE pee Grae 

6” X 6” WOOD POST - 2” X 3” SLOT OR 2” DIA. HOLE 3.0 LB./FT. CHANNEL POST SECTION 

TO BE APPROXIMATELY EQUAL TO THE 

SLOT ACROSS NEUTRAL AXIS FORMED BY SUCCESSIVE SIGN HEIGHT ONLY TO PROVIDE FOR 
DRILLING WITH 3” BIT. NECESSARY POST CLIPS 


@ IN LIEU OF A THROUGH BOLT, A 2” 
LAG SCREW EQUAL IN LENGTH TO THREE Atoyegt 
MOUNT SIGN QUARTERS OF THE MAX. POST THICKNESS 
ON THIS FACE MAY BE USED. 
OF POST s 


5” pQsT BOLTS (1) 


GROUND k . NUMBER OF BOLTS TO 
LINE K : ATTACH STEEL CHANNEL 
» TO WOOD POST PLAN VIEW 
yy wy » NO. OF BOLTS PER 
WA“ LS Ce STGN HEIGHT | woop POST USED 
> a VSR RS LY 


MOUNTING DETAILS FOR EXTRUDED 
PANELS ON WOOD POST 


3 
4 
5 
6 
7 
8 


NOTES: 
FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


LL POSTS SHALL BE EMBEDDED A MINIMUM OF 3 FEET 


FOUR 2” GALVANIZED TO THE GROUND. 


ASTM A 449 BOLTS. NUTS 


AND WASHERS -CHANNEL POST-STUB OVERLAP SHALL BE POSITIONED 


TIRELY BETWEEN GROUND LINE AND 18” ABOVE 
ROUND LINE. 


OR POST SIZING SEE ENGINEERING POLICY GUIDE. 


OR POST CLIP DETAILS, SEE STANDARD PLANS 903.02 
HEET 4 OF 7. 


POST TYPE OR MOUNTING HEIGHT AND OFFSET DETAILS, SEE 
HEET 10 OF 16, 


DOT MISSOURI HIGHWAYS AND TRANSPORTATION 
: NAN : NS 10 -O LB. ; O COMMISSION 
RRUROR ROX 105 WEST CAPITOL 
BRAKE = SSAXYS . JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SIGN AREA 
(SQ.FT. ) 


° 
° 
° 
° 
° 
° 
° 
° 
° 
° 
° 
° 
2 
2 
° 
° 
° 
° 
° 
° 
2 
2 


ey 


WS, 


SIGN MOUNTING DETAILS 
a es U-CHANNEL POST DETAIL : oan U-CHANNEL Post 
POST-STUB DETAIL . wa oe ve 


OPTIONAL INSTALLATION Sas — 
POST SIZE REQUIREMENTS DATE EFFECTIVE: 07/01/2022 903.03BP 


DATE PREPARED: 4/11/2022 9 OF 16 


R 


TLS 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


i 


MIN. 12° 
FROM TRAVEL LANE 


MIN. 6° 
FROM SHOULDER 


MIN. 12° MIN. 12° 
FROM TRAVEL LANE || FROM TRAVEL LANE 
MIN. 6° MIN. 6° 
FROM SHOULDER FROM SHOULDER 
GROUND 


MINIMUM 5’ 


MINIMUM 5‘ 


GROUND 


MINIMUM 5‘ 


GROUND 


Ly i 


/} 
Virq7 


EDGE OF TRAVEL LANE 
EDGE OF TRAVEL LANE EDGE OF TRAVEL LANE OR SHOULDER 
GR sdverOns OR SHOULDER 


ONE POST — SINGLE SIGN ONE POST — SINGLE SIGN WITH SUPPLEMENTAL PLAGUE TWO POST 


GENERAL NOTES: 
* BASED ON PLANS AND 
FIELD CONDITIONS SIGN MOUNTING BOLTS SHALL BE INSTALLED WITH A NYLON 
WASHER AGAINST THE SIGN FACE WITH A STEEL WASHER 
BETWEEN THE NYLON WASHER AND BOLT HEAD. 


LOCKNUT SHALL BE USED TO FASTEN THE SIGN TO THE 
ST. 


EDGE OF SIGN TO LINE RTICAL CLEARANCE FROM THE ROADWAY SHALL BE MET AND 
UP WITH THE EDGE OF OBJECT CREASED ONLY TO MEET THE 5° MINIMUM VERTICAL 
EARANCE FROM THE GROUND. 


RIZONTAL OFFSET MAY BE ADJUSTED BASED ON FIELD 
DITIONS. 


Y 
eral J / f S\\7 7 SSROUND as MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
Fy GROUND 1-888-ASK-MODOT (1-888-275-6636 ) 


ey 


Wz, 


SIGN MOUNTING DETAILS 


MOUNTING HEIGHT & OFFSET 
Big no iS PIPE POSTS, PSST, WOOD 
“1 DNA SO & U-CHANNEL POSTS 


CHEVRON SIGN TYPE III OBJECT MARKER ADJACENT TO CURB i Si nat 


EDGE OF TRAVEL EDGE OF TRAVEL LANE 
LANE OR SHOULDER OR SHOULDER 


SHEET NO. 


MOUNTING HEIGHT DETAILS cate eeeanep, wer | 903.03BP | jo oF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


TUBULAR DELINEATOR 


® BOLT WITH LOCK NUT lr aa 
A 


SECONDARY DELINEATOR — RETROREFLECTIVE SHEETING 


REFLECTOR MOUNTING EAP ESS 
LOCATION 


WHITE OR YELLOW 


36” NOMINAL 


® ® 


DELINEATOR PLACEMENT LOCATED 
AT THE RADIUS POINTS 36 INCH SURFACE-—MOUNT 


TUBULAR DELINEATOR Ege ee 
PRIMARY DELINEATOR 
REFLECTOR MOUNTING ST RCEMEN TE HOR ICLANDS TUBULAR DELINEATOR DETAIL 


LOCATION 
COLOR OF TUBULAR DELINEATOR AND REFLECTIVE SHEETING 
SHALL MATCH THE COLOR OF THE CLOSEST PAVEMENT 
MARKING OR CURB MARKING. 
HOLE PUNCHING TO EQUAL 3” DIAMETER 
HOLES, ONE INCH CENTER TO CENTER, TUBULAR DELINEATOR SHAPE MAY BE ROUND OR T-SHAPED. 
BEGINNING ONE-HALF INCH FROM THE END TUBULAR DELINEATOR SHALL BE PERMANENTLY MOUNTED TO 
AND CONTINUING THE ENTIRE LENGTH OF THE PAVEMENT SURFACE IN ACCORDANCE WITH THE 
THE POST. MANUF ACTURER‘’S RECOMMENDATIONS. 
36” SPACING 


CHANNEL POST DELINEATOR 


LIMITS | LBS/FT DIMENSIONS — INCHES 3) ) @ ) ro) 
(?) E 
nouiNeS | DELINEATOR PLACEMENT 
OLERANCY + 54 FOR MEDIAN STRIPS 


(2) WEIGHT BEFORE GALVANIZING OR PUNCHING. 


THE CHANNEL POST FOR DELINEATORS SHALL BE MANUFACTURED 
GROUND MOUNT FROM DUCTILE ASTM A 36 OR ASTM A 1011 GR 60. 


U-CHANNEL 


REFLECTIVE YELLOW, WHITE OR RED SHEETING IN 


CHANNEL POST DELINEATOR AND FASTENER DETAILS Se we ee se ett are 


BODY. 


ECTIVE SHEETING SHALL FOLLOW GUIDELINES 
IN SEC 1042.2.7.5 FOR CORRECT APPLICATION 
G TO DELINEATOR BODY. THE COLOR OF THE 
SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 


EDGE OF EDGE OF 
TRAVELED WAY TRAVELED WAY 2 ELINEATOR, BODY SHALL BE MADE FROM 


EDGE OF MISSOURI HIGHWAYS AND TRANSPORTATION 
TRAVELED WAY TT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 


3 
a, a 1-888-ASK-MODOT (1-888-275-6636 ) 
3 “ 


s OF Mise, 
: enue e Se 
EDGE OF = y S 2 ‘< 
: ; e \% 1 
SHOULDER = e 


SIGN MOUNTING DETAILS 


NUMBER 
_PE-2001018754.° 


—S VS 
“904; OOS DEL INEATORS 
OUTSIDE NARROW SINGLE DOUBLE STACKED ees 
SHOULDER MOUNTED See nara ne Se RED TEN ie Soe 


CHANNEL POST DATE EFFECTIVE: 07/01/2022 ieee 
CHANNEL POST DELINEATOQR MOUNTING DETAILS DELINEATOR REFLECTOR pate preparco: 47172022. | YO3-O3BP | 11 0F 16 


ATTA 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


- 


DEL INEATOR 
eal a 


TYPE B AND TYPE C AND 
SAFETY BARRIER CURB TYPE E 


DELINEATORS ON CONCRETE TRAFFIC BARRIER 


FOR CONCRETE BARRIER DETAILS, 
SEE STD PLANS 617.10 OR BRIDGE PLANS. 


ONE WAY TRAFFIC ON 
DIAMOND EXIT RAMP 


(SEE SHEET 14 OF 16) 


— 


TWO WAY TRAFFIC 


50" SPACING z. 50° SPACING 


LEGEND 
@ WHITE DELINEATOR 


A YELLOW DELINEATOR 
ONE WAY TRAFFIC 


RED DELINEATOR 


(1) SECONDARY DELINEATOR ON BACK SIDE 


50’ SPACING 


ROADWAY OR BRIDGE CONCRETE TRAFFIC BARRIER DELINEATION 


NOT REQUIRED 


MEDIAN 
BARRIER 


oe BOLT WITH LOCK NUT 


DELINEATOR 
REFLECTOR 
BODY 


TOP OF CONCRETE 


BARRIER (TYP. ) 
DELINEATOR 


REFLECTOR 


ALUMINUM BRACKET BODY 
Z 3 aw x 3 “a xX 2” 


ELEVATION 


@ Two 4” x 24” ZINC 
COATED OR STAINLESS 
STEEL MECHANICAL 
FASTENERS OR Two 8” 
SELF-TAPPING SCREWS 
SHALL BE USED TO ATTACH 
TO CONCRETE (TYP. ) 


(2) SECONDARY DELINEATOR REFLECTOR BODY 
SHALL BE ATTACHED TO THE BACK SIDE OF 
THE ALUMINUM BRACKET. 


DELINEATOR 
REFLECTOR 
BODY 


DELINEATOR CONNECTION 
ON CONCRETE TRAFFIC BARRIER 
DETAIL 


EDGE BARRIER (TYP. ) 


ONE WAY TRAFFIC 


ENERAL NOTES, SEE SHEET 1 16. 


REFL VE YELLOW, WHITE OR RED SHEETING IN 
DANC TH ASTM D 4956 TYPE 5 OR 8 SHALL 
PLIE ONE SIDE OF E DELINEATOR 
CTOR 


ONE WAY TRAFFIC E REFLE ETING SHALL FOLLOW GUIDELINES 
ED SEC 1042.2.7 FOR CORRECT APPLICATION 
EETING TO DELINEATOR BODY. THE COLOR OF THE 


ING SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 
CG. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


SPACING 105 WEST CAPITOL 


IF ROADWAY “A” HAS MORE THAN 2 LANES 


JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


See 


WS, 


R 


TLS 


SIGN MOUNTING DETAILS 
ASsquy, SS [CONCRETE BARRIER DELINEATORS 


4, N 
AT TASS 
THIS SHEET HAS BEEN 


SHEET NO. 


12 OF 16 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: 471172022 | 903 ° 03 BP 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


2” X 3” RETROREFLECTIVE YELLOW, 
WHITE OR RED SHEETING IN ACCORDANCE 
WITH ASTM D 4956 TYPE 5 OR 8 


DETAIL A 


DELINEATOR 
REFLECTOR 
BODY 


DETAIL A 


WN 


BLOCK 


DELINEATORS ON THREE-STRAND 
MEDIAN GUARD CABLE 


FOR THREE-STRAND GUARD CABLE DETAILS 


DELINEATOR SEE STD PLANS 606.41. 
REFLECTOR 


BODY 


eco oooof00000 


ERAL NOTES, SEE SHEET 1 16. 
GUARDRAIL 


Els 
5 es 
ig BOLT WITH LOCK NUT IE 


TO 


CTIVE YELLOW, WHITE OR RED SHEETING IN 
TH ASTM D 4956 TYPE 5 OR SHALL 
Q ONLY ONE SIDE OF E CHANNEL POST 


OQUNTED TOWARDS THE ANNEL POST. 


+ 
W 
+ 
M 


anaomm 


FLECTIVE SHEETING SHALL FOLLOW GUIDELINES 

D IN SEC 1042.2.7 FOR CORRECT APPLICATION 
EETING TQ DELINEATOR BODY. THE COLOR OF THE 
ING SHALL MATCH THE CLOSEST ADJACENT PAVEMENT 
CG. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
— U-CHANNEL DOT COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY, MO 65102 
DELINEATOR 1-888-ASK-MODOT (1-888-275-6636) 


REFLECTOR ROU 
BODY TRAFFIC Xe OF Misys, 


fem) 
c 
> 
a 
oO 
D 
> 
= 
\ TRAFFIC 


R 


HLA 


DELINEATORS ON GUARDRAIL . SIGN MOUNTING DETAILS 
FOR GUARDRAIL DETAILS, SEE STD PLANS 606.00 AND 606.50. “aes GUARDRAIL AND GUARDCABLE 


1, ON 
(1) A SECONDARY DELINEATOR WITH RED SHEETING SHALL BE ATTACHED TO THE BACK SIDE OF THE CHANNEL WHEN THE ng ee DEL INEATORS 
DELINEATION IS PLACED ALONG AN INTERCHANGE RAMP AND COULD BE VIEWED BY WRONG WAY TRAFFIC. 


SHEET NO. 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: _ 4/11/2022 903.03BP 13 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


600 2 i. MEDIAN 


(2) 
200' 
SPACING 


100’ SPACING BEGIN 528' 


(1) 7? SPACING 
(4) 


€ MEDIAN a 


LEGEND 
WHITE DELINEATOR (3) @ 


YELLOW DELINEATOR END 528/|_ 200 100’ SPACING 


100’ MAXIMUM O WHITE DOUBLE STACKED SPACING SPACING 
400’ MAXIMUM DELINEATOR (4) 


RED DELINEATOR as 


JOYXLNOO 


SPACING 
MATCH LINE A 


es MED TAN 


TYPICAL DIAMOND EXIT RAMP 


RADIUS SPACING SPACING IN ADVANCE 
OF CURVE ON CURVE & BEYOND CURVE (FEET ) 


(FEET ) (FEET ) eal 2ND 3RD 
50 20 40 65 00 
150 30 60 90 00 
200 35 10 00 00 
250 40 85 00 00 
300 50 95 00 00 
400 55 00 00 00 
500 65 00 00 00 
600 10 ele) 00 00 


700 75 00 00 00 
800 80 00 00 00 TYPICAL DIAMOND ENTRANCE RAMP 


900 85 00 00 TYPICAL INTERCHANGE 


1000 90 00 00 


100’ SPACING BEGIN 528’ 
SPACING 


MATCH LINE A 


SPACING 


E R MAY BE INT TED FROM TABLE. NOTES: 
O 


100’ 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 

RST DELINEAT ADVA D CURVE 

3 x Ss AND T - TO EXCEE THE CONTRACT UNIT PRICE FOR EACH CHANNEL POST 

SPACING = Eats DELINEATOR SHALL INCLUDE THE REFLECTOR, FASTENERS 
E STACKED DELINEATO AND POST. 


HALL BE INST RA : CEL/DECEL LANES. 
HOULD BEGIN E T GN MISSOURI HIGHWAYS AND TRANSPORTATION 


THE GORE PO 3 UL E CY REFE CE MARKE DOT COMMISSION 


RST YELLOW T . E E RS ED. 105 WEST CAPITOL 
JEFFERSON CITY» MO 65102 
ee a = ATION ON OUTES WIT 1-888-ASK-MODOT (1-888-275-6636 ) 
S MAY ACCIDE D P E CE MARKERS. OOF Me, 
ACING AWAY F Ke ER, 
T EMERGENCY REFEREN ae 


fe) 


END 2 200' | 


SPACING 


SPACING 
r=EvYIS8S CV 
1 
1A 40! 


(3)¢@ 


$e NICOLE A. 
DELINEATORS SHAL E SECTIONS ORS SHALL BE INSTAL Se dae ois 


TTL 


SIGN MOUNTING DETAILS 


T. THESE PORTI INEATED LIZI GES EVERY 528’. MB SS 
INEATORS. IN AREA E LINEATORS ARE INDICATED. 


S 


LECTIVE SHEETING WI P THE BACK SIDE OF THE S50 ‘ INTERCHANGE DELINEATION 


7, 


ODaDa 


LINEATOR. 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


ee) 


EETING SHALL BE IN ACCOR CE WITH SEC 1042.2.7.3. 


SHEET NO. 


DATE EFFECTIVE: 07/01/2022 
DATE PREPARED: _ 4/11/2022 903.03BP 14 OF 16 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SIGN NUMBER 

OM4 
SIGN NUMBER 
OM4 


STEEL OBJECT MARKER POST 


LBS/FT DIMENSIONS — INCH 


LIMITS 
22) B 


MIN. 2.40 
MAX. 2.80 


2 
3 


(2) WEIGHT BEFORE GALVANIZING OR 
PUNCHING. LIMITS SHOWN ARE ABSOLUTE. 


LE EKA —WNNINNINNINILIINNS 7 eel: WE GH DIMEN SONA 20 ct 
N XxX N i aN WN 


v4 7 vt BURR THREADS OF BOLT 
u AS APPROVED BY THE 


ENGINEER. 


u 


TYPE D GUARDRAIL IF SPECIFIED 
SEE STANDARD PLAN 606.00 FOR GUARDRAIL INSTALLATION DETAILS 


TYPE 4 OBJECT MARKER INSTALLATION 


HOLE PUNCHING TO EQUAL 3” DIAMETER 
HOLES.» ONE INCH CENTER TO CENTER, 
BEGINNING ONE-HALF INCH FROM THE END 
AND CONTINUING THE ENTIRE LENGTH OF 
THE POST. 


ROADWAY. peer . , TYPE 4 OBJECT MARKER 


SMeBABR TN BACK 
OBJECT MARKER POST AND 


W6X8.5 OR dinner FASTENER DETAILS 


W6X9 STEEL TE -SRECIP FED 
POST W-BEAM RAIL 


(TYP. ) TYPICAL ROAD CLOSURE 


oe = a 
LENGTH OF W-BEAM RAIL = 13° -65 + NOTES: 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 
ee fl 
8” POST TYPE D GUARDRAIL IS ACCESS RESTRAINT AND VISUAL 
BOLT TARGET VALUE ONLY. IT HAS NO REDIRECTIVE CAPABILITY. 
. (TYP. ) 
MISSOURI HIGHWAYS AND TRANSPORTATION 
12 GAGE 


DOT COMMISSION 
W-BEAM RAIL 


105 WEST CAPITOL 
JEFFERSON CITY, MO 65102 


(ce) 
YRC RARE RE”MKARWAWE Z Z 1-888-ASK-MODOT (1-888-275-6636) 
DOMTrYAYASYONM> —[_—OP$GROG WAS 


See 


WS, 


W6X9 POST 
CREP Ie Cl) 


HLA 


SIGN MOUNTING DETAILS 
‘S OBJECT MARKERS FOR 


oun, OS 
TAHONAL SS ROAD CLOSURE 
(1) THE CONTRACTOR MAY FURNISH EQUIVALENT THiS SHEET HAS BEEN 
ELEVATION STEEL POST SECTIONS FABRICATED FROM MATERIAL MEETING 
AND IN ACCORDANCE WITH SEC 1040. ary 


TYPE D GUARDRAIL DATE EFFECTIVE: aoe 903 : O3BP 15 OF 16 


R 


oeLEe 


DATE PREPARED: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


FALL ARREST 
CABLE BOLT 


BOX 3" 

SHOULDER BOLT SIGN SHALL BE 

AND NUT MOUNTED TO POST 
WITH THREE 2” 
DIA. BOLTS 


PERFORATED 
SQUARE 
STEEL TUBING 


MECHANICAL CRIMP 
TYPE CONNECTORS 


1 


25" X 25" 7 GAGE WITH 3” THICK 
3” DIA HOLE IN EACH GALVANIZED 
SIDE OF TUBE FOR & STEEL PLATE DETAIL B 


THROUGH BOLT TO RETAIN FALL ARREST SHOULDER BOLT 
PAGE ine GAO MOUNTING PLATE DETAIL CABLE DETAIL 


EDGE OF 
TRAVEL WAY 


PERFORATED SQUARE STEEL TUBE 

2” X 2" (0.D.) 12 GAUGE EDGE OF 
SHOULDER 

TUBE SHALL EXTEND TO BOTTOM OF 

MOUNTING PLATE 


BOLTS USED TO RETAIN 
FALL ARREST CABLE 


Bu 
mE ceive ia HOLES FOR ANCHORING SYSTEM 


Chane AN ee SHALL BE DRILLED TO AVOID GROUND INSTALLATION 
THROUGH BOTH SIDES 
ee i REINFORCING STEEL 


TOP OF FOOTING, 
FLUSH WITH 
FINISHED GRADE DETAIL B 


MOUNT ING 
PLATE 


GROUND LINE ; i | 
ROAD ‘ NOTES: 


SURF ACE 


FOR GENERAL NOTES, SEE SHEET 1 OF 16. 


e FALL ARREST PERFORATED SQUARE STEEL TUBE SHALL BE SECURED TO 
5” DIAMETER Cen tes ie : FOUNDATION TUBE OR BARRIER WALL MOUNTING PLATE WITH 
RESIN ANCHORS A SHOULDER BOLT PER PERFORATED SQUARE STEEL TUBE 


BARRIER WALL INSTALLATION MANUFACTURER'S SPECIFICATION. 


(5) 4”% 5’ LONG STAINLESS STEEL CABLE (ASTM A 492 ee MISSOURITIGH WAYS AND: TRANSPORTATION 


RFORATED SQUARE STEEL TUBE 2” X 2” (0.D.) 12 E INIMUM BREAK I ENGTH 200 LBS.) WITH Dor POMMISS|On 


UGE. TUBE SHALL EXTEND A MINIMUM OF 6” BELOW : - LOOP AT EACH OPS FORMED BY i. a JEFFERSON CITY. MO 65102 
F TOP OF THE FOUNDATION TUBE. ECHA L CRIMP TYPE C ION PER MANUFACTURER’ S 1-888-ASK-MODOT (1-888-275-6636) 
TIONS. CABL BE RUN INSIDE 
BE TO EXTEND ABOVE FOUNDATION ONLY ENOUGH D SQUARE STE 


ALLOW BOLT TO BE INSERTED 24” MAXIMUM. WHEN SIGN M 
LED WAY. 


F SEC 903 FOR CONCRETE MATERIAL REQUIREMENTS. | | SIGN MOUNTING DETAILS 


ESIN ANC LL BE INSTALL 


x 24" (0.D.) SQUARE TUBE GALVANIZED 7 GAUGE TH STAND IFICATIONS ( | Soy, S&S | EMERGENCY REFERENCE MARKERS 

TH TWO '%32” DIAMETER HOLES IN EACH FACE 3” eS i eases ——— en 

LOW TOP Of TUBE. EVICE EQ EXCEEDS THE ai ae Se odds Sie Reale 
4 ELECTRONICALLY. 


ENTS OF AGGREGATE SHEET NO. 
—— Sera DETAIL A DATE EFFECTIVE: 07/01/2022 | gaz Q3pp 16 OF 46 


DATE PREPARED: 4/11/2022 


ROUT 


. CABLE 1S TO BE ; . OF MG, 
LOCATION IS OVER Ge 


omm 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


WEIGH 1a, S10 Pie 
STATION 


ARROW SIZE STEEL PIN L 


149” x 174" eae AVAILABLE HER 


ASSEMBLY SHALL BE GALVANIZED 
AFTER FABRICATION 


PLAN VIEW 


STATION 
RIGHT LANE 


L SIGN DATA 


REFLECTIVE LETTER 
SHEETING TYPE SERIES 


BACKGROUND 1 
LEGEND C 
SYMBOLS 
BORDER 
SUBSTRATE 


ISOMETRIC VIEW PERMIT SIGN DETAIL 
BUSES WEIGH MOUNTING ASSEMBLY 
DESCRIPTION 


_ OPEN _J CLOSED STEEL PLATE 


FOR OPEN AND CLOSED SIGN SEE SPECIAL PROVISIONS 3” STANDARD PIPE 
2-1/2” STANDARD PIPE 
2” GALV. MACH. BOLT 
GALV. WASHER 


IF A SEAL 1S PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: CHANGEABLE “OPEN/CLOSE” AND “BUSES WEIGH” SIG 
MOUNTED BELOW THIS SIGN. SEE DETAILS THIS SH 


MATERIAL LIST 


gi” 
6? 
| 


BUSES 
WEIGH 


L 54" ESIGN SPECS: AASHTO STANDARD SPECIFCATIONS FOR 
MAXIMUM HEIGHT FROM BOTTOM OF BUSE TRUCTURAL SUPPORTS FOR HIGHWAY SIGNS. LUMINARES,. 


ND TRAFFIC SIGNALS - 1975. 
BORDER WEIGH SIGN TO GROUND SHALL BE 60”. 


CORNER RADII WIDTH GENERAL SIGN DATA ATERIALS AND FABRICATION SHALL CONFORM TO THE 
MINIMUM iN Saaiagee SEFLECTIVE Waniss EQUIREMENTS OF THE STATE HIGHWAY AND TRANSPORTATION 
SIGN DIM. : : SHR1L-3 SHEETING Type |COLOR| cFRies OMMISSION STANDARD SPECIFICATIONS AND PROVISIONS. 
5‘ OR LESS __ 6’ x 10’ OR LARGER BACKGROUND] Tt GREEN, MISSOURI HIGHWAYS AND TRANSPORTATION 
FROM 5’ TO 7 - LEGEND 2. ae a | DOT COMMISSION 
LESS THAN 67 x1 [SYMBOLS | —— 
OVER 7? x SYMBOLS pss 3 aS eee 105 WEST CAPITOL 
BORDER WIDTH SHALL BE AS SHOWN ON CHART BUT NOT TO BORDER WHITE] | Per rae metals 
EXCEED THE STROKE WIDTH OF THE MAJOR LETTERING ON SIGN. SUBSTRATE |SHEET 


ERAL SIGN DATA CHANGEABLE SIGN DETAIL 


pe REFLECTIVE 

SHEETING TYPE SUBSTRATE LEGEND, SYMBOLS, & BORDER i 

BACKGROUND 1 ST STRUCTURAL  L—1 SCREEN PRINT . NUMBER 

LEGEND q eH SHEET L-3 DIRECT APPLIED (CUT FRO ee 

<VHEGIS ji MATERIAL SHOWN ON PLANS. ) oway OS WEIGH STATION 
z 


We PTS 
BORDER a 
SUBSTRATE R1 ENGINEERING GRADE IN ACCORDANCE WITH SEC 1042.2.7.1 


R4 PRISMATIC IN ACCORDANCE WITH SEC 1042.2.7.3 HAGESER PEED INE rae SHEET NO. 
A VE: 
GU | DE ) ] GN DE TA I L DATE PREPARED: 12/19/2011 903 e O4F 1 OF 1 


a“ 


AI|BIC/B/A 


ENERAL NOTES: 


yy 


CH 


HIGHWAY SIGNING 


SEP 


4p 


REFLECTIVE SHEETING THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SAME AS OTHER HALF TUBULAR (BEAM HALF B) 


ALIGN 
VERTICAL 
¢@ OF SIGNS 
AND ARM 


OVABLE TOP 


ALIGN 
VERTICAL 
¢@ OF SIGNS 
AND ARM 


DETAIL C 


VARIABLE 


SPREAD 


TO 2’ 
VARIABLE 


1 / 


SPREAD FEET 
45 50 35 
UM SIGN AREA 
SQUARE FEET 


PER FOOT 


(MULTIPLES OF ONE FOOT) 


MINIMUM CLEARANCE 


TAPER 0.14” 


POST LENGTH 


{pt eu 


DIMENSIONS 
8.8" x 6” x 20’ 
9.5” x 6” x 25' 

10.5” x 6.3” x 30’ 
14” « 9.1" «x 35° 
16” x 10.4” x 40’ 


DETAIL A 
(SEE SHEET 2 OF 2) 


WMI 


4 i 


MINIMUM 


(4) EXAMPLE: IF SLOPE 
IS 1V:6H, THE 


DENOMINATOR IS 6 


(4) 


MAX IMUM 
PAVEMENT 
ELEVATION 


MAX IMUM 
PAVEMENT 


CURB LINE 


NOTES: 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


N i, ELEVATION 


GN SPANS IN EVEN 


3” INCREMENTS. 


REQUIRED. 
DESIGNATED 


FOR SPAN 
RANGE. T 


LENGTHS LESS THAN 
HE LARGER DIAMETER 


IS HELD AND THE SMALLER DIAMETER WILL 


IS REDUCED. 


DESIGN 


POSTS IN EVEN 1” 


SPECIFY SPAN A 
MAXIMUM FOR A 

OF THE CROSS BEAM 
INCREASE AS LENGTH 
CREMENTS. 


poses a ae 


FD/SLOPE 


GENERAL NOTES: 


ESTIMATED QUANTITIES FOOTING 
z CLASS B CONCRETE REINFORCING STEEL 
ANCH . 1’ DEPTH 1” DEPTH #5 #4 (3) {TOTAL 
BOLT : CU. YD. CU. YD. -[LENGTH/NO.|LENGTH| LBS. 
0.1818 0.01515 8'-9" 110] 7'-2" | 103 
0.1818 0.01515 10'-3"1 12] 7’-2"| 121 


#4 BARS AT 
ESTIMATED QUANTITY FOR REINFORCING 12" CTRS.. SHAPE 34 
ANCHOR BOLT STEEL IS BASED ON A 1V:2H SLOPE. 
PLATES (SEE ws 


CHART FOR SIZE) 


ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
HORIZONTAL @ OF THE ARM. 


ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
STRENGTH ANCHOR BOLTS. 


ANCHOR BOLTS 


ROCK LI 


SEE SHEET 2 OF 2 FOR DETAILS A, 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


B AND C. 


ELEVATION 


HEAVY HEX NUT OR 
BUTT WELD 


i} 
“ oe. OF Mig. 

#5 BARS % Oey 

NICOLE A. 

KOLB HOOD 


NUMBER 


6 - 
EQUALLY 2 
SPACED 


HIGHWAY SIGNING 


TUBULAR: SUPPORT STEEL 
TYPES 
ONE TUBE 


REINFORCEMENT PLACED SAME AS STANDARD FOOTING. 
CONCRETE TO BE POURED TO EXCAVATED FACE OF ROCK. 


MODIFIED FOOTING 
IN SOLID ROCK 


MODIFIED FOOTING 


ANCHOR 
BOLT (1) 


14” DIA. 
13” DIA. 


IN SOLID ROCK 


ANCHOR BOLT 
PLATE 


35° NaS X 


RE 
NO. 


$-1310 
S=13 12 
(1) 


#4 BARS AT 
12" CTRS., FD 


SHAPE 34 
PLAN 
FOOTINGS 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


SHEET NO. 


1 OF 2 


NOT TO EXCEED 5’ FOR S-1310, 
NOT TO EXCEED 6'-6” FOR S-1312. 


(2) DATE EFFECTIVE: 


DATE PREPARED: 


10/01/2022 
7/19/2022 


903.05L 


14” PIN AND 
az” COTTER 


if” x 2” SLOTTED 
HOLES IN MOUNTING ANGLES 


2 HEX HEAD BOLTS, NUTS 


CONTINUOUS WELD AND LOCK WASHERS 


3” x LENGTH AS 

REQUIRED BOLT 

TUBE DIAMETER EQUAL TO 
OR LESS THAN 104” 
AT CENTER OF SPAN 


onl 
| a 


x 4” HIGH TENSILE 

HEAD BOLTS 

THREAD LENGTH — 
REQUIRED 


4” x 4" HIGH TENSILE 
CONTINUOUS WELD EX HEAD BOLTS 
, 3” THREAD LENGTH — 
3” x 3” WIDE CLAMP REQUIRED 


16 
HIGH STRENGTH LOW ALLOY 


1 
1 
2 
4 


LENGTH EQUAL TO SIGN HEIGHT 


\ 


x 6 
NTING ANGLES 


14” RIVET HEAD PIN sien Here [Mee eM EINs Fi 
ie . OF SIGN WIDTH 

AND 3” COTTER NOTE: ( INCHES) 

MINIMUM OF TWO BRACKETS ARE REQUIRED PER BRACKET 


FOR SIGNS OVER 42” IN LENGTH. 48 & UNDER 13 
TUBE DIAMETER GREATER THAN 104” 60 8 


AT CENTER OF SPAN GALVANIZED SIGN fe 2 
BRACKET ASSEMBLY 


DETAIL B 
BEAM CLAMP 


BASE DIMENSIONS AND DAT TUBE DIAMETER 94” TUBE DIAMETER 


oe S ao foo AND UNDER OVER 94” 


434" 144" 3 ult alk x 60” 5'-0"” 
16 L (gt | ae a L x 90” |[6’-6" 


DETAIL C 
BEAM SPLICE 


ANCHOR BOLTS AS SPECIFIED. 
WELD INSIDE THREAD UPPER PORTION E. 
AND OUTSIDE GALVANIZE ENTIRE LENGTH 
HEAVY HEX NUT ee ee ae, Nee ee MISSOURI HIGHWAYS AND TRANSPORTATION 
AND WASHER eee DOT COMMISSION 
im 105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


H DIAMETER 


y 
= 


| 
c ; OF My 
HEAVY HEX OR HEAVY adeeb Eee eee ae OF Mise, 


[Es Xa o-e-8 
JAM NUT AND. WASHER ieee PTE BASE. a nie HIGHWAY SIGNING 


a KOLB HOOD 
SCREEN SS- NUMBER 


OF 3.0 . AGE i TUBULAR SUPPORT STEEL 
HEAVIER. TEE $ TYPE S 
ELEVATION HOT-D1 D W ONE TUBE 


SCREEN E QUI . THIS SHEET HAS BEEN 
DETAIL A THAT W F FRI SIGNED, SEALED AND DATED 


POST BASE DETAIL TIGHT F LLED. = ae 


DATE EFFECTIVE: 


DATE PREPARED: —_ 7/19/2022 — 903.05L 2? OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPAN A (76’ TO 90’) 
SPREAD 5M % 3" 


Su 
ALIGN VERTICAL 


16 
WELDED TO 
¢ OF SIGNS PLATE 


GUSSETS 


TWO END POST 


D ALLOWABLE 
INCHES}MOMENT-F T-LBS. 


5 120 000 


MAX [MUM 


147 000 
177 000 
214 000 
222 000 


10' 


14” BLIND 
‘HALF COUPLING Ane 


WIRE OUTLET 


255-000 


ROUND TUBULAR BEAM 0.250 THICK 292 000 
CENTER ASSEMBLY 14.25” x 10” x 30.5’ MAXIMUM — 328 000 
SAME AS OTHER SIDE VARIABLE B CUT OFF SMALL END FOR PROPER LENGTH 453 000 


PER FOOT 


0.14" 


. POST 2 
SPAN A (< 76°) 6" 


SPREAD MI 


REMOVABLE 
ALIGN VERTICAL 
¢ OF SIGNS 


1 / 


MAX IMUM 
TAPER es 0.14” PER FOOT 


/ 


10 


ROUND TUBULAR BEAM HALF 0.14” TAPER PER FOOT SEE CHART — 
SAME AS OTHER SIDE CUT OFF SMALL END FOR PROPER LENGTH 


POST 2 


4” x 6 5” 
HAND HOLE 


O& EXAMPLE: IF SLOPE 
IS 1V:6H. THE 
DENOMINATOR IS 6 


POST LENGTH MULTIPLES OF 


CLEARANCE 
POST LENGTH MPS LLREES OF 1’ — TAPER APPROX. 


DETAIL A 
(SEE SHEET 
2 OF 2) 


ERAL NOTES: 


CURB LINE 


ONGEST D SPAN A (NEXT GREATER IF NOT 

ED) To INE END POSTS AND STRUCTURE 

S. MA SIGN AREA FOR GIVEN SPREAD 
MAXIMUM RPOLATE F CHARTED SPREADS) NOT TO BE 

—— PAVEMENT DED. § S DESIGNED BY END POST TYPE AND 


ELEVATION REINFORCEMENT PLACED 7 A (I.E. 5-40 ETC. ). 


SAME AS STANDARD FOOTING, ~~ 
CONCRETE TO BE POURED TO CHOR BOL HALL BE FULLY GALVANIZED HIGH 


EXCAVATED FACE OF ROCK. uw S GTH ANC LTS 


IGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
ONTAL € OF THE TRUSS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
ANCHOR BOLTS EQUALLY OT COMMISSION 


6 — #5 BARS SPACED: 105 WEST CAPITOL 


6 REQUIRED JEFFERSON CITY» MO 65102 
a 1-888-ASK-MODOT (1-888-275-6636) 


R 


vA 


ANCHOR BOLTS AND 
PLATES, SEE CHART 


#4 BARS AT 7 3 en, HIGHWAY SIGNING 


12” CENTERS; pees eo 


SHAPE 34 TUBULAR SUPPORT STEEL 
HEAVY HEX NUT “ S TYPE S 


7 as _— THIS SHEET HAS BEEN TwO TUBES 
ED ELEVATION SIGNED, SEALED AND DATED 


ELECTRONICALLY. 


MAXIMUM RH 
IN ROCK 
NOT TO EXCEED FH 


MODIFIED FOOTING IN SOLID FOOTINGS DATE EFFECTIVE: 10/01/2022 903. 06L SHEET NG» 


1 OF 2 


DATE PREPARED: 7/19/2022 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPREAD IN FEET 


STRUCTURE 
CENTER SECTION B 


BEAMS 


POSTS FOR MAXIMUM AREA 


QO.D. LENGTH 


So] 60 


LENGTH OF POSTS 


IN FEET 


ibs, 


22 


25 


24 


$223 15 


$=2316.5 


$=2316.5 


$=2378 


$2255 


$-2316.5 


$=2316.5 


5=23:18 


S—-2316.5 


$=-2318 


$525.78 


S520 153 


$—2316.5 


S$-2318 


S$-2318 


S—25718 


Saiz 


S=2018 


S-277 


Sa21T 


S-27716 


S22 tf 


S-27718 
S-27718 


Sa2itt 


S-27718 


S=20 


S=23516.5 


SH2tt 


S=27718 


S=277 


S-277 


Sa2it if 


S=25511 6% 


$~233'16. 


soZ2tf 


S225 


S=255 


8 
S=23317 
8323511 


$-201 


$5253 


S—23316. 


$—23316.5 


Saeihit 


S=235 


S=233 


55255 


S-277 


FOOTINGS 


$=233 


EST] 
OF ST 


BOLT 
CIRCLE 


RTH IN SOLID ROCK 


S-233'16. 


$5259 


IES 
GS 


CLASS B CONC 


STEEL 


ANCHOR BOLTS 


LENGTH 


ANCHOR BOLTS 
LENGTH 


PLATES 


CY/IN 


BARS 


-{LENGTH 


ao" 


96” 


W 


234" 


0.01515 


Gig? 


W 


254" 


-0218 


96” 


W 


AS 


S-27716 234" 


-0218 


96” 


W 


REQUIRED 


S-2018 255" 


-0218 


96" SEE 


S-27718 | 254" 


-0297 


NI-I-}SI- 


120" ROCK 


BS 


S-23316.5| 235" 


-O0297 


144" FOOTING 


BS 


S-23317 254" 


-O0297 


BS 
WN ]GQ}N {NM {IN |p 


144" 


BS 


S-20018 | 254” 


-0297 


ol 
WN 


144" 


- 0388 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


>k 


ESTIMATED QUANTITY FOR REINFORC BASED 


BEAM 


WELD INSIDE 
AND OUTSIDE 


HEAVY HEX NUT 
AND WASHER 


1. 
ry 


HEAVY HEX OR HEAVY 
JAM NUT AND WASHER 


ELEVATION 


H DIAMETER 


14” PIN W 


TH COTTER 


2” x 6” HIGH 
STRENGTH STEEL CLAMPS 


CONTINUOUS WELD 
8” BOLTS 


CLAMP DETAIL 


ANCHOR BOLTS AS SPECIFIED. 
THREAD UPPER PORTION E. 
GALVANIZE ENTIRE LENGTH 

OF BOLT AND ALL NUTS AND 
WASHERS. 


A GALVANIZ 
BE USED BE 
BASE PL 
SCREEN 
OF 3 0 
HEAVIE 
HOT-DI D W 
SCREEN QUI 
THAT W E BRL 
TIGHT F LLE 


POS 
ETE 


AGE 
TEE 


DETAIL A 
POST BASE DETAIL 


EEN SHAL 


Soar 


8” HEX HEAD BOLTS, 
AND LOCK WASHERS 


ie’ x 4%” SLOTS 
IN ANGLE FOR VERTICAL 
ADJUSTMENT 


3” x 3” WIDE 
HIGH STRENGTH 
STEEL CLAMPS 


LENGTH EQUAL TO SIGN HEIGHT 


MINIMUM OF TWO BRACKETS 


st REQUIRED ON SIGNS OVER 


42” IN LENGTH 
35° 


GALVANIZED SIGN BRACKET ASSEMBLY 


| 


du 
23 


WELDED 
AND OUTSIDE 


INSIDE S, 
14” HIGH 
STRENGTH BOLTS 


14” PLATES 


SPANS 76’ TO 90’ 


1-2” HOLES 


4" x 4 “ 
IGH STRENGTH BOLTS 


1 
H 


14” PLATES 


SPANS UP TO 76’ 


BEAM SPLICE DETAIL 


SIGN MAX. LIN. FI. 
HEIGHT OF SIGN WIDTH 


INCHES PER BRACKET 


48_& UNDER 


Sy 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


oon 
NICOLE A. 
KOLB HOOD 


NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


HIGHWAY SIGNING 


TUBULAR: SUPPORT - STEEL 
TPE: S 
TwO TUBES 


DATE EFFECTIVE: 
DATE PREPARED: 


SHEET NO. 


2 OF 2 


10/01/2022 
7/19/2022 


903. 06L 


ARM LENGTH ESTIMATED QUANTITIES 
CU YD CLASS B CONCRETE FOOTING REINFO G STEEL 
DIAMETER 
Fae Sree: Aa Sic ee FD SECTION FB SECTION #5 (1) |TOTAL 
- STEN RACKETS FO | FB 1’ DEPTH 1" DEPTH 1’ DEPTH 1” DEPTH ./FT-IN|NO.|/FT-IN | LBS 
ee aaa C-1710 4! 0.11635 0.0097 0.2645 0.0220 -6" -7" | 81 
SIGN | oF SIGN WIDTH C-1310 4/ 0.11635 0.0097 0.2645 0.0220 -6" -7" | 81 


HT. PER BRACKET (1) ESTIMATED QUANTITY FOR REINFORCING STEEL IS BASED O (H:V) SLOPE. 


CIN. ) 1 CLAMP 
TYPE MODIFIED FOOTING IN SOL 


42 16 CLASS B CONCRETE 


48 1S FOOTING FB 
a : TYPE NUMBER : ANCHOR BOLT PLATE SECTION CU. YD. 


72 5 1’ DEPTH||” DEPTH 
a 2 C-1710 & C-1310 ah” 3h" 1904 0159 


3173 0264 
3563 0297 
3563 0297 


SIGN @ SIGN 


BRACKET 


MAX IMUM 


7 / 


x 


@ SIGN AND ARM 


ARM = 35 000 PSI C-2315 So X33" 

age ARM fi ae MAX. B C-2318 30° kX So 
DIMENSIONS 7 
NUMBER [LENGTH] DIA. / TH Sd. FT.|SIGN AREA oe a: 

C=1 012 | 12” 6” STD , 

C-1710-18| 18’ | 0.280” TH a = 

C-1310-12| 127 | 6” EX HVY 

C-1310-18| 18° | 0.432” TH 


x 


PER FOOT 


x 
aston | sje | fou | sjos 


x 


14” 


INCREMENTS ) 


O. 


og 


FOUR 17” HIGH TENSILE 
HEX HEAD BOLTS AND NUTS 


(4/ 


* FOR SIGNS WITH SIGN AREAS THAN THE 
MAXIMUM LISTE N THE TABLE OVE, B CAN BE “ im 
RECALCULATED USING THE FOL G EQUATION: q GUSSET PLATES 


MAX. B 
Co x (wit vs 
( fie. eons ) c SIGN AREA 


TRUE SIGN AREA 


TAPER APPROX. 


14” THICK 
FLANGE PLATES 


POST LENGTH 


MINIMUM CLEARANCE 


(TRUE SIGN AREA) 


oeK  6THE CALCULATED VALUE OF B CANNOT CONTINUOUS WELD 
RESULT IN A DISTANCE GREATER THAN 
z OF THE SIGN WIDTH 


enone 


DETAIL A 
(SEE SHEET 
OF 2 


PIPE ARM 


4 / 
IN. 


FOR POLE DIAMETER UNDER 12” 


a ARM ATTACHMENT 


HOLES IN MOUNTING ANGLE 


MAX IMUM 
PAVEMENT 


ELEVATION | aT eee 
hbessneeaes ANCHOR BOLTS 


6-#5 BARS (LENGTH AS REQUIRED ) 
EQUALLY : 
SPACED 


CURB OR 
SHOULDER LINE 


2” HEX HEAD BOLTS 
NUTS AND LOCK WASHERS 


GENERAL NOTE: 


ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
HORIZONTAL © OF THE ARM. 


WAR 


ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
STRENGTH ANCHOR BOLTS. 


ROCK LINE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


x 3” WIDE CLAMP 105 WEST CAPITOL 


HIGH STRENGTH LOW ALLOY JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


HALF FH 


ANCHOR B 
PLATES 


HALE FH 


LENGTH EQUAL TO SIGN HEIGHT 


#4 BARS AT 12” CTRS., 
ELEVATION sere 2s 


| 
#4 BARS AT 12” CTRS.. HEAVY HEX NUT ANCLES se OF Miss, 


we oo 
SHAPE 34 OR BUTT WELD O  MCOLE A 
KOLB HOOD 


SIX — #5 BARS NUMBER HIGHWAY SIGNING 
OTE: 
BRN =arnces EINFORCEMENT PLACED SAME AS a) TUBULAR SUPPORT STEEL 


4 > 
TANDARD FOOTING. CONCRETE TO BE 
OURED TO EXCAVATED FACE OF ROCK. A ies me 
FB SIGNED, SEALED AND DATED 
GALVANIZED SIGN Hereny 


MODIFIED FOOTING IN SOLID ROCK 
PLAN DATE EFFECTIVE: 10/01/2022 SnEET NG» 
SINGLE ARM CANTILEVER BRACKET ASSEMBLY baTe errecrives 10/01/2022 | 9O3,Q71 | 4 oF > 


MAX IMUM RH | 


NOT TO EXCEED 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ARM LENGTH x” HEX HEAD BOLTS, NUTS 


7 AND LOCK WASHERS 
ARMS OVER 20° TO BE TRUSS TYPE 
REMOVABLE WITH Z 3" x 3" % 3S” 


TOP . 


ina Ty 

i xX 46 

SLOTS IN ANGLE FOR 
VERTICAL ADJUSTMENT 


ESTIMATED QUANTITIES 
CU. YD. CLASS B CONCRETE 
FOOTING 
FD SECTION FB SECTION 
sin she are ae, 
DEPTH DEPTH DEPTH DEPTH 


10'| MAXIMUM 


ALIGN 
VERTICAL 
¢ OF SIGNS 
AND ARM 


REINFORCING STEEL 


0.2618 | 0.0218 | 0.3729 | 0.0311 
0.3563 | 0.0297 | 0.5507 | 0.0459 
0.3563 | 0.0297 | 0.5507 | 0.0459 


TY FOR REINFORCI L IS BASE :V) SLOPE. 


NGTH EQUAL TO SIGN HEIGHT 


L 


INCREMENTS ) 


C17 


HIGH STRENGTH 
STEEL CLAMP ARM MAX. LIN. FT. 
OF SIGN WIDTH 
NUMBER DIMENSIONS : PER BRACKET 
x 5.82” x 12! : 2 CLAMP 
x 6.76” x 16' TYPE 
x 7.2" x 20' 
x 7.64" x 24' 
x 6.48" x 18° 
7.92" x 22' 
x 8.86" x 26’ 
x 9.14" x 24’ 
x 8.58" x 28! 
8.24" x 34! 


PER FOOT 


MINIMUM OF TWO BRACKETS REQUIRED 
ON SIGNS OVER 42” IN LENGTH 6-9 315-12 


GALVANIZED SIGN C=2315=16 

BRACKET ASSEMBLY os 2 

C-2318-18 

C—2318-22 

G=Z2318=26 

GUSSET PLATES C-—201 8-24 


11” HIGH STRENGTH C-2018-28 
BOLTS (NO NUTS) C-2018-34 


ARM TUBE 
FOR SIGNS WITH SIGN AREAS LESS THAN THE oe MAX. B 
ene MAXIMUM LISTED IN THE TABLE ABOVE. B CAN BE Roca | | WITH MAX. 
RECALCULATED USING THE FOLLOWING EQUATION: toes. 1 18 < SIGN AREA 
Gale SIGN cae = 


14” 


Q 
> 


QO. 


POST LENGTH 


MINIMUM CLEARANCE 


TAPER APPROX. 


“ 


O|Wl]AN| NN JN ]wlw]wa}wn 


17 =6 


WELD INSIDE THE CALCULATED VALUE OF B CANNOT 
AND OUTSIDE RESULT IN A DISTANCE GREATER THAN 
OF THE SIGN WIDTH 


CONTINUOUS WELDS EF 
MAX IMUM OST BASE DIMENSIONS 


PAVEMENT 
1__ELEVATION ae rani ae TYPE NUMBER pe aus 


C-1710 & C-1310 as z Z 1a? Gor 
ARM ATTACHMENT C2315 5 L : x 96" 
C-2318 
C-2018 


(TRUE SIGN AREA) 


(1) EXAMPLE: IF SLOPE 
IS 1V:6Hs, THE 
DENOMINATOR IS 
2x6=12 ANCHOR BOLTS AS SPECIFIED. 

H DIAMETER WELD INSIDE THREAD UPPER PORTION E. 
AND OUTSIDE GALVANIZE ENTIRE LENGTH oO MISSOURI HIGHWAYS AND TRANSPORTATION 
OF BOLT AND ALL NUTS AND COMMISSION 
HEAVY HEX NUT WASHERS D T be haa 
: 105 WEST CAPITOL 


AND WASHER U JEFFERSON CITY, MO 65102 
1-888-ASK-MODOT (1-888-275-6636) 


ANCHOR 
BOLTS 


(FB+FD )/ 
(2xSLOPE ) 


_ 
i_ 3 


HALF FH 
S SQUARE 


i} 
A GALVANIZED SCREEN SHAL ao ee 
NICOLE A. 
HEAVY HEX OR HEAVY BE USED BETWEEN THE POS Kol HOOD 


JAM NUT AND WASHER BASE PLATE AND CONCRETE . NUMBER HIGHWAY SIGNING 


Saat ee Le é TUBULAR SUPPORT STEEL 
: tee & 


HEAVIER. STAINLESS STEE 
ELEVATION ELEVATION HOT-DIPPED GALVANIZED W Salts, SEED Ao DARD 


OUBLE ARM SCREEN OR APPROVED EQUIVALENT. Bohl 
A 


DETAIL A THAT WILL PROVIDE A FRICTION- SHEET NO. 


UB 
paar POST BASE DETAIL THour'Fit WHEN Instalteo.. | vector: swcesee | Qs QT) | 5 qe 7 


D 
C 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ARM LENGTH ARM LENGTH 


TYPE ARM 


sagem ALIGN Nee . : : DIMENSIONS 
TOP VERTICAL x 5.82” x 12! 


(i OF SIGNS 7 . 
AND TRUSS eS ae SS 
0.0” x 7.2” x 20' 


11.0” x 7.64” x 24’ 
9” x 6.48” x 18’ 
11” « 7.92" x 22’ 

12.5” x 8.86" x 26’ 

12.5” « 9.14” x 24! 

12.5” x 8.58” x 28’ 
13" x 24" x 34’ 


END 
PLATE 


B-23318 


KK CTYP. ) 
| 


B-20018 


OC] Ww] AN} N} NN] Ww} NN] NY] > 


NOTES: 
(1) ARMS OVER 20’ T TRUSS TYPE WITH Z 3” x 3” x 3” ANGLES. 


ELEV. 


(2) MAX SIGN AREA ON EACH SIDE EQUALS HALF THE TOTAL IN CHART. 


40# PER SQUARE FOOT 


PAV'T. 
FOOT ) 


i 


PER FOOT 


ESTIMATED QUANTITIES 


ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


CLASS B CONCRETE FOOTING (C.Y.) REINFORCING STEEL 

* FOR SIGNS WITH SIGN AREAS LESS THAN THE TYPE 74" SECTION 7" SECTION HS #4 (3) | TOTAL 
MAXIMUM LISTED IN THE TABLE ABOVE, B CAN BE NUMBER 77 7 7! 77 LBS 
RECALCULATED USING THE FOLLOWING EQUATION: pee TH pEPTH a hae EN ee bas 


| MAX. B B-2018 = - 0.3563 : 0.6800 | O. 10'-0" 10’-4"] 739 
i MA en X (WITH MAX. B-23318 - - 0.3563 ; 0.8100 | O. (oro igi ae 
2 SIGN AREA B-20018 = = 0.3563 : 0.8100 0. 72720" res a 
MATED QUANTITY FOR REINFO S BASED ON A 2:1 (H: 


0.14" 


(MULTIPLES OF 


DISTANCE TO MAX. 


TRUE SIGN AREA 


MAX. B FOR ) 


(TRUE SIGN AREA) 
DETAIL A 


(SEE. SHEET 
2 OF 2) 


= CLASS B CONCRETE 
MODIFIED FOOTING I FOOTING CU. YD. 


MIN 
TAPER APPROX. 


36K = THE CALCULATED VALUE OF B CANNOT 
RESULT IN A DISTANCE GREATER THAN TYPE ANCHOR ANCHOR “b" SECTION 
4 OF THE SIGN WIDTH NUMBER Sarees BOLT PLATE a: ; 
; DEPTH DEPTH 


aie x -6"13'-6"|3'- 0.3563 | 0.0297 
3" -0"}3'-6"|4"-6"| 0.4860 | 0.0405 
37 4 Z -0"|3'-6"|4'-6"| 0.4860 | 0.0405 


ANCHOR BOLTS ANCHOR BOLT LENGTH AS REQUIRE 


u" 


POST LENGTH 


/ u" 


O 
| 
Ny 


CURB OR 
SHOULDER LINE 


| 


DIAMETER 
d 


ANCHOR BOLTS GENERAL NOTE: 


ALL SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
HORIZONTAL @ OF THE TRUSS. 


ALL ANCHOR BOLTS SHALL BE FULLY GALVANIZED HIGH 
STRENGTH ANCHOR BOLTS. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


FASTEN ANCHOR BOLTS 
TO PLATE WITH HEAVY HEX 
NUTS OR BY BUTT WELD 


ANCHOR BOLT PLATES 


| 
(SEE CHART FOR SIZE) ee OF Msg, 


A oo 


; y § 
HEAVY HEX NUT an KLE HO0D 


#43 BARS AT SIX — #5 BARS ehh vee ISIS NUMBER HIGHWAY SIGNING 
12” CENTERS, EQUALLY SPACED <, 3 TUBULAR SUPPORT STEEL 
SHAPE 34 TYPE B 


THIS SHEET HAS BEEN 


MODIFIED FOOTINGS IN SOLID ROCK “eau —_ 
PLAN FOOTING Date Errective: 10/01/2022 | 9Q3.08K | | of > 


NOT TO EXCEED 


IF A SEAL IS PRESEN 


GUSSET PLATE 


7 14” HIGH STRENGTH 
2. DIA. BOLTS, NO NUTS 
WIRING HOLE 
Z a5" x a5" x 2M 
ARM TUBE ee 2 
. SJ iv x at" SLOTS IN ANGLE 


es FOR VERTICAL ADJUSTMENT. 
CONTINUOUS WELD 


aa 3” BOLT. 


ARM ATTACHMENT DETAIL 


ANCHOR BOLTS AS SPECIFIED. 
WELD INSIDE THREAD UPPER PORTION E. 
AND OUTSIDE GALVANIZE ENTIRE LENGTH 


OF BOLT AND ALL NUTS AND 
HEAVY HEX NUT WASHERS. 3H 


3” x 3” WIDE 
AND WASHER HIGH STRENGTH 


1 Sod ul 
Ie k STEEL CLAMPS 


LENGTH EQUAL TO SIGN HEIGHT 


A GALVANIZ 
HEAVY HEX OR HEAVY Be ELD Be we B 28” HEX HD. BOLTS 
JAM NUT AND WASHER BASE P : NUTS AND LOCK WASHERS. 


SCREEN 
ELEVATION fee 


HEAVIE 


pee ae. GALVANIZED SIGN BRACKET ASSEMBLY * 


THAT W 
TIGHT 


SIGN MAX. LIN. FT. 
HEIGHT OF SIGN WIDTH 
INCHES PER BRACKET 


48 & UNDER 16 
60 16 
12 (5 
84 11 
96 
108 
120 


PLAN %#® MINIMUM OF TWO BRACKETS REQUIRED 
ON SIGNS OVER 42” IN LENGTH 


OMINA 
S 
SQUARE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DETAIL A DOT COMMISSION 


105 WEST CAPITOL 


BASE DETAIL JEFFERSON CITY. MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
Se OF Miso, 
A —_ 


POST BASE DIMENSIONS “NICOLE A, 
KOLB HOOD 


me FOOTING NUMBER HIGHWAY SIGNING 


NUMBER S R P T E "H iw “ql “5M 
B-2018 rer pay | se lor lor Feat cer aagt a TUBULAR SUPPORT STEEL 


TYPE B 


8 
B-23318 3” 26d") 54” | 7 3 12" 8'-0"|3'-6"\7'-0" Seat one 
B-20018 33” J26d" | 54” 12" 9/-6"|3'-6"\7'-0" BONED ECTRONCALY. 


SHEET NO. 


DATE EFFECTIVE: 10/01/2022 
DATE PREPARED: —_ 7/19/2022 903.08K 2 OF 2 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SPAN (EVEN NUMBER OF TRUSS PANELS) 


NOTE: ALL ee a DIAGONALS 


TYPICAL SPLICE TO BE 3" O.D. x 
@ CHORD ALUMINUM TUBES. © SS TUBES. 3 | MATCH LINE Z }— MATCH LINE Z 


ALIGN . FOR CAMBER, SEE TABLE 
VERTICAL OF TRUSS VARIABLES. 
¢ OF SIGNS 
AND TRUSS NOTE: “D” = GREATEST OVERALL DEPTH OF ANY SIGN OR 
SIGNS ON TRUSS AND “S“ = TRUSS DEPTH AND 
€ COLUMN “w" = TRUSS WIDTH. € COLUMN ¢ COLUMN 
ae ELEVATION * IF LIGHTING IS SPECIFIED, VERTICAL CLEARANCE 
MAXIMUM PAVEMENT. ELEVATION IS MEASURED TO LOWEST POINT OF LIGHTING BRACKET. 
AT SIGN STATION (SIMPLE TRUSS) 
REVERSE FAR SIDE DIAGONAL 
IN CENTER PANEL ONLY. 


' 1 ' 
| | | 
' ” 1 ' 
| | | 
' 1 ' 


ELEVATION 


SPAN CUNEVEN NUMBER OF TRUSS PANELS) (SIMPLE TRUSS MODIFIED 
FOR CANTILEVER SPAN) 


TRUSS ELEVATION 


MEMBER “C” (SEE TABLE 
OF TRUSS VARIABLES) K—MATCH LINE Z 


&€ ANAM! NZNZANZSIANZNNE 


C MeEMBER "B” (SEE TABLE ERAL NOTES: 
DASHED LINES INDICATE DIRECTION OF ice VARTABLES). 


OF BRACING ON BOTTOM CHORD L STRUCTURAL STEEL AND COLUMN BASE PLATES ASTM A36. 
MSU ‘ L ANCHOR BOLTS SHALL BE ASTM F1554, GRADE 36. 


ae CAIN OPOSED FIELD SPLICES SHALL BE SHOWN ON SHOP 
: F —— == NAAN IANA. AWINGS FOR APPROVAL OF THE ENGINEER. 
= USSES SHALL BE FABRICATED WITH A MINIMUM OF 


LICING IN TRUSS CHORDS. 


ae SIZE OF MEMBERS IN CANTILEVER 
SPAN SEE SHEET NO. 2 OF 8. ELD SPLICING WILL NOT BE PERMITTED WITHIN THE 
DDLE ONE-THIRD OF SPAN. 


TRUSS VARTABLES RMISSIBLE VENT HOLES (MAXIMUM £ DIAMETER) SHALL BE 


= CONCENTRATED LOAD IN KIPS. ACED A MINIMUM OF 3” FROM WELD ON LOW SIDE OF 
= AREA OF ONE CHORD TUBE IN SQUARE INCHES. MEMBER MEMBER MEMBER RIZONTAL. VERTICAL AND DIAGONAL TUBES. 
(USE 0.76qa FOR 4” DIA. x 4” “A “B" 


— 0.02 L WHERE AND 4$” DIA. x 4” CHORDS) 
W = WIDTH OF TRUSS IN FEET. 


L = SPAN LENGTH IN FEET. 


SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
RIZONTAL €@ OF THE TRUSS. 


R ADDITIONAL INFORMATION SEE DATA SHEET. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


SAMPLE, GIVEN: a = 4.123 SQ. IN.» W = 6’-0" AND L = 100’ 


SOLUTION: P = 84 x 4.123 x 6.0 
100 


col— | cl— | ol— | ol— 
cl— | cl— | ol— 


0.02 x 100 = 208 — 


c|— 


NOTE: 
IF CANTILEVERED,s REMOVE CONCENTRATED LOAD NEAREST 
CANTILEVER END AND LOAD CANTILEVER SPAN AS SHOWN ABOVE. 


x 
@|— | col— | cl— | wl— | w|— | w|— 


\ 
te OF Miso, 
A oo 
NICOLE A. 
KOLB HOOD 


NUMBER OVERHEAD SIGN TRUSSES 
ALUMINUM 


x 


15’ OR LESS CANTILEVER SPANS NEED NOT BE TESTED. 


180° (TO SIMULATE WIND 
-L.) TEST WILL BE REQUIRED. 


plol/elof}o)/ Fle flse|/e]s 


@|— | col— | cl— | wl— | w|— | o|— 


@|— | col— | cl— | w|— 
cl|— | al— | ol— | col— | w|— 


REPEAT ABOVE TESTS BY ROTATING 
REVERSAL). NO VERTICAL LOAD (D 


LOADS P SHALL NOT BE MORE THAN 16° FOR SPANS LESS SIGNED, SEALED’ AND DATED 


THAN 55 FEET AND 20°. FOR ALL OTHERS. NOTE: ELECTRONICALLY. 
FOR SIZE OF CHORD MEMBERS, SEE DATA SHEET. SHOP SHEET NO. 


SIMULATED WIND-SHOP TEST LOADING CAMBER MAY BE PARABOLIC OR STRAIGHT, BUT SHALL a Aen aaviayoaaet 903.10BD 10F 6 


BE SYMMETRICAL ABOUT CENTERLINE OF SPAN. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


REVERSE DIRECTION 
OF DIAGONALS ON 
ALTERNATE PANELS. 


NUM TUBE 
SECTION A-A 


-, DETAIL OF ALTERNATE END CAP 


WHEN THE VERTICALS, 
THE PLACING OF BOLTS 


STRUTS AND SWAYS OBSTRUCT 
IN THE FLANGES THESE MEMBERS 


OUTSIDE DIAMETER 
OF TUBE 
TUBE THICKNESS 


MAY BE MOVED BACK 


IN ORDER TO CLEAR THE BOLTS. 


(ONE 


SIDE OF SPLICE ONLY) 


yo LY 25 Bs Di & 
8 
ALUMINUM TUBE 


3. OEDe 
ALUMINUM TUBE DETAIL OF END CAP CASTING 


(DRIVE FIT TYPE) 


END CAP 
FOR CANTILEVER SPLICE 


myn = 
van = 


WHEN 
WHEN 


alu 
© 
=e) 

aI— 


alo 


END CAP 


WHEN “+ " 


Col|wW 


60° FOR 4” 
TO 64" DIA. 


DIA. 
TUBING 


43" 0.D. x 4” ALUMINUM TUBE 
FOUR SPACES AT 5‘'-112” = 23'-10}" 
25'-0" 
ELEVATION 


ALUMINUM TUBE 


x F ALUMINUM TUBE 


45° FOR 7” 
TO 9” DIA. 


DIA. 
TUBING 


DASHED LINES SHOWS DIRECTION 
OF BRACING IN BOTTOM. 


END CAP 


HIGH STRENGTH BOLTS, 
HEX. HEAD AND NUT 
WITH TWO HARDENED 
WASHERS (ALL GALV. ) 


END CAP 


ALUM. 6061-T6 


7 FLANGE PLATE 
AL OD. x ALUMINUM. TUBE 


EIGHT SPACES AT 2'-112" = 23’ 


PLAN 
CANTILEVER SECTIONS 


*& "+" = SMALLER TUBE WALL THICKNESS. 
SECTION B-B 


104" 


PLAN OF FLANGE PLATE 


du 
8 


Uy 
25 NOTE: 
A WELDING SEQUENCE ASSURING FULL CONTACT OF FLANGE 
FACES SHALL BE REQUIRED. DRILL OR REAM FLANGE HOLES 


is’ LARGER THAN NORMAL DIAMETER OF BOLTS OR TUBING. 


ALUMINUM TUBE 
LUMINUM TUBE 


END CAP TUBE SIZE TORQUE 


a 
44” DIA. 


DIA. TO 


THROUGH 64” DIA. 


44” O.D. x ALUMINUM TUBE ALL DIAMETERS FT.LB. OR ONE-HALF 


ALUMINUM TUBE 


iu 
q 


FT.LB. OR ONE-HALF 


END CAP 


END CAP 7” DIA. FT.LB. OR ONE-HALF 


THROUGH 74” DIA. 


ALUMINUM a Sa 8” DIA. THROUGH 9” DIA. FT.LB. OR ONE-HALF 


SF eee I ae See ewe e nae 
25" Os De Xe 


TWO SPACES AT 6' EE 
a4 700" 
157 ag" 


ELEVATION 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


18'-104" 


THREE SPACES AT 6-34" = 
‘i iGo" 
ELEVATION 


iu 
8 


ALUMINUM TUBE ALUMINUM TUBE 


VA 
VA 


| 
ae OF Miso, 


oo 


END CAP 
AL” Ox Dex 
ALUMINUM TUBE 
END CAP 


END CAP 


44” 0.D. x 
ALUMINUM TUBE 


END CAP 


NICOLE A. 
KOLB HOOD 


NUMBER 


Lu 


Ww 
VAs 


| 13” 0.0. x 4” ALUMINUM TUBE 
| SIX SPACES AT 3'-13" = 18'-105" 6" 
{ 


La 


OVERHEAD SIGN TRUSSES 
ALUMINUM 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


4 eS AT__ 
PLAN See a AN 


CANTILEVER SECTIONS 15’ CANTILEVER SECTIONS 


SHEET NO. 


2 OF +6 


DATE EFFECTIVE: 
DATE PREPARED: 


01/01/2021 
10/14/2020 


20’ 903. 10BD 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


SEE DETAILS OF BOTTOM 
Rae Sosy REVERSE DIRECTION PeNNc Fel earun 
OF DIAGONALS ON 
ALTERNATE PANELS TOP CHORD 


ALUMINUM 
TUBE 


SEE DETAILS OF un 
BOTTOM CHORD MEMBER “A™ (TYP. ) 


34" 0.D. x 4” SEE SHEET NO. 1 
CONN TESCOMUNN: “Ke akirain Tse 


END CAP, SEE 


SHEET NO. 2 BOTTOM 
BOTTOM CHORD ' (TYPICAL ) OTTOM CHORD CHORD 


SEE DETAILS DF BOTTOM | ° TYPICAL ISOMETRIC VIEW 
ELEVATION 


SECTION A-A CONN. TG COLUMN L. 
NOTE: ELEVATION OF END SECTION 


" au" 5 Woll u Wl 1 " 
D2 - 4" x 4" xg FOR DIMENSIONS "S" AND MEMBER "B” (TYP. )s ¢6" WE AT 5.40” (ALUM. ) FOR SPAN UP TO 120'-6". 
(ALUMINUM) ON W" SEE SHEET NO. 1. SEE SHEET NO. 27 6” WE AT 7.85” (ALUM.) FOR SPAN 121’ TO 160-6”. 
BOTTOM CHORD ; TOP & BOTTOM FLANGE 


2g COLUMN 


Ng TRUSS REVERSE DIRECTION OF BRACING IN BOTTOM CHORD 


aes TRUSS 
TOP & BOTTOM FLANGE 


MEMBER "C” NOTE A: 


(TYP. J+ SEE REVERSE DIRECTION OF CONNECTIONS IN WHICH STEEL AND ALUMINUM J x \ 
SHEET NO. 1. BRACING IN BOTTOM CHORD ARE IN CONTACT SHALL BE PROTECTED AS FOLLOWS: @ COLUMN 
PLAN ONE COAT ZINC CHROMATE ON ALUMINUM SURFACES. MEMBER “C” 
NORMAL CLEANING AND PAINTING ON STEEL SURFACES. SEE SHEET NO. 


TRUSS END WITHOUT CANTILEVER Z!NC cHRomte REQUIRED IF STEEL IS GALVANIZED. PLAN 
TRUSS END MODIFIED FOR CANTILEVER 


€ COLUMN 


74’ 
5/-9” 


(6" WF AT 5.40” (ALUM.) FOR SPAN UP TO _120'-6", 
6” WF AT 7.85” (ALUM.) FOR SPAN 121’ TO 160'-6". Pca tepae Sai 
— x x 


T Y 7) Z ts 6 “wt x 4 “a x 3u 
” ( ALUMINUM ) 1 8 
i H BOLTS, ; (STR. STEEL) 
TWO HARDENED ” ” 5 
Be omech x 4 xX 16 
() WASHERS, ALL GALVANIZED. (ALUMINUM) 


ALUMINUM PLATE 
ati | 3” DIA. HIGH STRENGTH BOLTS, 
3 PLATE COLLAR E * HEX HD. & NUT. TWO HARDENED 
(STR. STEEL) ss WASHERS. ALL GALVANIZED. 


@ COLUMN & 


“ BOTTOM CHORD 
SEE NOTE “A” sieateste Nixes SECTION C-C 
SECTION B-B O.D. PIPE COL. iS ae ¢ — 


2 


OUTSIDE ‘S 7 
FACE END ELEVATION 
COLUMN @ 6 

zs MISSOURI HIGHWAYS AND TRANSPORTATION 
" TRUSS & 4 7 
a OP REA E TER oe eM le COLUMN \ adil (STR. STEEL) OT COMMISSION 


ALUMINUM qT fat 55° 6 105 WEST CAPITOL 
3” BOTTOM PLATE — P P Seer, JEFFERSON CITY, MO 65102 
STR. STEEL TOP CHORD N a 1-888-ASK-MODOT (1-888-275-6636) 


OVERHEAD SIGN TRUSSES 
ALUMINUM PLATE 


STR. STEEL PLATE ( ALUMINUM) 4 ALUMINUM 
@ COLUMN 2” PLATE COLLAR PLAN 


AT 55°F oy an END ELEVATION pao oe are DETAILS OF BOTTOM CHORD Esa 


DETAIL OF TOP CHORD CONNECTION TO COLUMN CONNECTION TO COLUMN Dave EFFecTIVE: 01/01/2021 | 9Q34QBD| 3 of ¢ 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


ANCHOR | PEDESTAL LONGITUDINAL 


SPLIT] BASE PLATE BOLTS SIZEX FOOTING FOOTING 
poerats REINFORCEMENT 


BACKFILL SHALL <= - SIZE* DIA. on ORETelT 
BE IN PLACE 7 

PROIR TO ERECTION ' Dart . AT 65.42 2'-6"x 23"x 14" AT - 7'-0"x 14'-6” | 7-#5 BARS | 7-#6 BARS 
OF POST 


4 


HEE+ 


| 72.09 3/-0"x 2'-0"x 156 AT = = 8'-0"x 16'-0” | 8-#5 BARS | 9-#6 BARS 


— SEF TABLE 


| 82.77 BA BP So St 7 = 7 8'-6"x 17'-6” | 9-#5 BARS | 9-#7 BARS 


FOOTING AND -D. AT 93.45 BT KD AK Oe 1 = = 9'-6"x 19'-0" 110-#5 BARS|10-#8 BARS 


PEDESTAL SHALL oe ae ne z 
BE CLASS B Dis 104.13 3/-10"x 2'-9"x 2” T - - 10'-0"x 20'-0 O- BARS |10-#8 BARS 
a DRILL 14” DIA, 


HOLE. PLUG WELD .D. AT 125.49 4’ -O"% 37-3" 2" 7 10'-6"x 21'-0" 111-#5 BARS|11-#8 BARS 


AFTER BENDING. 


AT 125.49 3 4'-3"xK 3'-3"x 2" 1 11'-0"x 22'-0" 111-45 BARS|11-#9 BARS 


LT AS % BASE PLATES, PEDESTAL; A FOOTINGS, LONGER SIDES SHALL BE RMAL TO 

(SEE TABLE). , 

PER PORTION, € 3” DIA. PIPE | 
du - 


+). GALVANIZE _ (STD. WT.) FOR DIA. Bie hits 
FILLER PLATE TICKNESS = 14" MIN. 
GTH OF BOLT. HANDLING OR Hotes. Te. iaeeae ene t 


HEX PIPE WALL THICKNESS ERECTION COLUMN IS 


ne 1” DTA. HOLE (FAR SIDE) Be cs OR \ GALVANIZED. 
ESS OF 2” DIA. HOLE (NEAR SIDE) \ 


VE MORTAR | d fle DETAIL X 


PROPER ————#| po CY mn 
STacy cue 4 1 PART SECTION E-E PART SECTION A-A DETAIL X 


REMENTS OF Hee 
| ae S 1066 (SEE STD. Li | Li SEE TABLE) GENERAL 


2” (PVC SCHD : FLAT BAR 
(SEE NOTE) FRAME A TAPERE OF EQUIVALENT SIZE AND THICKNESS MAY 


(SEE TABLE FO 


) 
— ANCHOR PART ELEVATION ; ied 
VARIABLE : PLATE PIPE WALL Oa cee THER. GRADE 78 
(2'-6" co REQUI = 30 ELECTRIC RESISTANCE 
WHERE DRILL AND TAP FOR 3” STAINLESS ; TION AS3. NO 


Bu oe a 
GROUND 3 STEEL SCREWS 2” LONG, HEX HEADS. con 
penny Ped ae L THREAD LOWER 
< . PORTION FOR . 
ee 7 4 HEAVY HEX — —i{0 
12" 80 —S SS pote —_ Fe __od_tel_ | NUT. 
(DETAIL FOR #4 AT 18° CTRS. 
12” FIELD LONGITUDINAL 2 
TOLERANCE ) REINFORCEMENT DETAILED ON THE PIPE 
(SEE TABLE) Keiat eens ; ee DS OF THE TRUSS WHE 


ELEVATION SON ILAR EGR: Sr uecree > SIMILAR FOR: 3 BOLTS) 4 COVER PLATE ; D APPROVED BY THE 
NOTE 


THE 50 CONDUIT IN THE CONCRETE PEDESTAL ANCHORAGE ANCHORAGE HANDHOLE AND COVER DETAIL OCATED INSIDE COLUMN NEAR HA 


SHALL BE PVC SCHEDULE 40 AND SHALL BE PLACED DETAIL A A NOTE: HANDHOLE REQUIRED ONLY IN POWER COLUMN. 
WITH A MINUMUM RADIUS BEND OF 94”. eee 


— SEE TABLE - DATA SHEET 


HANDHOLE AND DETAIL SHOWING 
GROUND LUG AXIS OF SIGN 


BOTTOM OF 
BASE 


ig’ DIA. DRAIN 
HOLES (2 REQUIRED) 


Wy 
H 


u" 
u" 


iS) 


NnNDoomal® 


2! -6 +6 


! 


BE FABRICATED IN THE 
AND 4'-0” BELOW THE 


omm~< 
rPAaZz 


SRE Sn 


TITIES FOR PEDESTAL, BASED ON NOMINAL HEIGHT OF 
re) EVENLY & eo EVENLY vi 


oy & BACK WELDS WITH 
1" x $” BARS. 


TITIES FOR FOOTING, BASED ON NOMINAL DEPTH OF 


; qe 4 aC 
GRIND : GUSSET 


FLUSH TITIES SH ARE FOR ONE COLUMN ONLY. 
(TYP. ) AXIS 1 ; | 
ZA PARALLEL BOLT HOLE R MISSOURI HIGHWAYS AND TRANSPORTATION 

PL) 


TO SIGN. DIA. DOT COMMISSION 


EENGTH DIA. 105 WEST CAPITOL 

JEFFERSON CITY: MO 65102 
i ieee 1-888-ASK-MODOT (1-888-275-6636 ) 
TYP. - BOLT HOLE 


a € OF DIA.= OF Mi 
TH! = . A N AX 
30° (S.A. ) i HANDHOLE 1 > - Z a SO, 


oo 


QU z é 8 
5° (MANUAL ) : . U NICOLE A. 
12” x 3” : — KOLB HOOD 


4 AT me eeerinn 8 i wor, «| OVERHEAD SIGN TRUSSES 


12” cTRS, (FOR SPLIT COLUMNS ONLY) PLATES © ee S ALUMINUM 
POST YPE Tits ’ C 
NO te Vs VI¥ AND 8 ANCHOR TYPE 6 ANCHOR TYPE THIS SHEET WAS BEEN 


SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


EQUAL SPACES 


SEE TABLE) 
SPACES 


( 


SECTION C=C 
(TYPICAL SECTION SHOWING REINFORCING STEEL) TYPICAL BASE PLATES DATE EFrecTIVE: 1701/2021 | QQ3 4 QBD aes 


NOTE: FOR DETAILS OF ALTERNATE PEDESTAL. SEE SHEET NO. 5 OF 6. DATE PREPARED: 10/14/2020 4 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: PEDESTAL UDINAL CONCRETE 


THE 2” CONDUIT IN THE CONCRETE PEDESTAL SHALL Rel PE FOOTING vere : C.Y. 
BE PVC SCHEDULE 40 AND SHALL BE PLACED WITH A COLU SIZE eat Weare 


MIN. RADIUS BEND OF 94”. BOTTOM BARRIER BARRIER 
STD. AT 65.42 - = = x 14°-6" 7 — #6 BARS 0.9 1.6 


O.D. rT 72.09 - a = x 16/-0" 9 — #6 BARS 


(PVC SCHEDULE 40) 


A 
A 

2" CONDUIT eared oreneees© Wed O.D. AT 82.77 = - - - g — #7 BARS 

(SEE NOTE) 7 O.D. AT 93.45 Ss - = - O — #8 BARS 


#6 OR #8 BARS (TYP._.) O.D. AT 104.13 = BARS 
(SEE SECTION C-C) 


O.D. AT 125.49 - = BARS 


Sees O.D. AT 125.49 : = z BARS 


%* BASE PLATES, PEDESTAL; AND FOOTINGS L SIDES SHALL BE NORMAL TO AXIS OF SIGN. 


CONST. JT. 


LONGITUDINAL 
REINFORCING 
(SEE TABLE) 


ee ee GENERAL NOTES: 
NOTE: A TAPERED TUBE OF EQUILVALENT SIZE AND THICKNESS MAY 
PART ELEVATION THE 2” CONDUIT IN THE CONCRETE PEDESTAL SHALL BE SUBSTITUTED FOR PIPE POST. 

(TYPE A CONCRETE TRAFFIC BARRIER) BE PVC SCHEDULE 40 AND SHALL BE PLACED WITH A 

MIN. RADIUS BEND OF 94”. ALL STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 

SEAMLESS STEEL PIPE OR GRADE “B” ELECTRIC 

RESISTANCE WELDED STEEL PIPE: A.S.1.M. SPECIFICATION 
A53. 


NO OBJECTIONABLE SEAMS WIL E PERMITTED. 


STRUCTURES SHALL BE GR DED. 


2” CONDUIT 
(PVC SCHEDULE 40) : READS ON ALL ANCHOR LTS. 


— #4 BARS (SPACED CSEE“NGIE° "=== 

IN ELEVATION) LUMN,; BASE PLATEs ANCHOR BOLTS AN OTES 
#6 OR #8 BARS (TYP... ING TO THESE ITEMS HAVE BEEN OMIT 
(SEE SECTION C-C) RITY. REFER TO SHEET NO. 4 OF 6 F DETAILS OF 


TEMS. 


#4 (TYP.) ——~ 


LUGS SHALL BE LOCATED INSIDE COLU EAR HAND 


HH ! TITIES FOR PEDESTAL, BASED ON NOMINAL HEIGHT OF 
6 BARS ” A bani 
aa SS : (TYPE A MEDIAN BARRIER) OR 6 -O” (TYPE C 

s 


AN BARRIE 


N 
CONST. JT. hE TITIES FOR FOOTING, BASED ON NOMINAL DEPTH OF 


LONGITUDINAL ! 
#4 BARS (SPACED AS SHOWN —— REINFORCING | TITIES SH ARE FOR ONE COLUMN ONLY. 


IN ELEVATION) _ #8 BARS (SEE TABLE) 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


POST TYPE POST TYPE #4 AT 18” CTRS. 105 WEST CAPITOL 
I AND II III, IVs Vs VI, AND VII JEFFERSON CITY, MO 65102 


1-888-ASK-MODOT (1-888-275-6636 ) 
a PART ELEVATION 
SECT TON EG (TYPE C CONCRETE TRAFFIC BARRIER) ey 
TYPICAL SECTION SHOWING MOE 
REINFORCING STEEL NUMBER OVERHEAD SIGN TRUSSES 


ALUMINUM 


DETAILS OF ALTERNATE PEDESTAL nas Set His SE 


SIGNED, SEALED AND DATED 
(TO BE USED ADJACENT TO TYPE “A” OR “C” MEDIAN BARRIER) 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903.10BD 5 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


6” ALUMINUM I AT 4.03# TO BE is 
LOCATED AS CLOSE AS POSSIBLE Pie dees P=Bent 
TO EVERY VERTICAL Y wa ReneNnS TOCEenRUBES 6” ALUMINUM I AT 4.03% SHALL BE PLACED 
PANEL POINT. AT HORIZONTAL PANEL POINTS (+497) 

ALUMINUM SIGN PANEL. WHEN NECESSARY TO REDUCE OVERHANG OF SIGN 


TYPICAL 


LUMINUM 
4.03% 


: 2 
¢” DIA. STAINLESS“,17 
STEEL BOLTS WITH oe 
SELF-LOCKING NUTS |” 

AND ALUMINUM : bt Hp GENERAL 


WASHERS EXIT NO. PANELS SHALL BE MOUNTED FLUSH WITH THE EXIT 
SIDE OF THE GUIDE SIGN. 


NOTES: 


oe ee SECTION E oe DETAIL 2 HORIZONTAL © OF THE TRUSS; 


y 


<9 SEE STD. PLAN 903.09 FOR LIGHTING DETAILS IF 
: LIGHTING THE SIGN IS NECESSARY. 


SEE STD. PLAN 903.03 FOR SIGN MOUNTING DETAILS. 
Po 6” | AT 4.034 


DETATE 2° 


ALL MATERIAL ALUMINUM EXCEPT AS NOTED. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


i} 
i OF Mis 

RA AY 
LOWER CHORD | eat 


NICOLE A 
FUBING KOLB HOOD 


c—! 10" MAX. 3%, i OVERHEAD SIGN TRUSSES 


DETAIL 2 ts SECTION C-C “ ‘) SIGN MOUNTING DETAIL 
SECTION A-A 2 - $" DIA. STAINLESS STEEL 
TYPICAL SECTION OF SIGN SUPPORT Fara ani yer nra NUTS 38K LOCATE THE INTERIOR DIAGONAL AS echt SIE Site 
CLOSE AS POSSIBLE TO THE CENTERLINE 
OF THE PANEL POINT WITHOUT OVER— aS LEEEWEE, UNE aes SHEET NO. 


DETAIL 1 LAPPING WELDS. ce Heckaeenn. © Sao | 900~«. LODD 6 OF 6 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


mM g* x a 
ane Gait To 
143-9 CHORD ANGLE 


DRAIN HOLE 


pe DIA. HOLES FOR 
} DRAIN HOLE DIA. H.S. BOLTS 


x av Ko 
PLATE - 12 FILL I 
x (184" - oe S 


DETAI L 1 DETAIL 2 Nie 
TRUSS BOTTOM CONNECTION TO COLUMN TRUSS TOP CONNECTION TO COLUMN 


R POST TYPE VII 
R ALL OTHER POST TYPES 


FN ee see cane: 
SZISAINZIAINATN ZINN ZY 


DASHED LINES INDICATE DIRECTION FOR ALL OTHER POST TYPES 
Loa OF BRACING AT BOTTOM OF TRUSS. 


Oe Osi 


(O.D./2) + 5” = : pag UY ISS x, ECTION B-B 
ro y-cur HERE FOR CANTILEVER Z 
—F ( 


TOP CHORD ) 


(0.D. + ***) 
ae ae aa 0 L NERS SHALL HAVE A HARDENED WASHER UNDER THE 
LT HEAD, WHICHEVER IS TURNED IN TIGHTENING. 
PLATE — (0.D. + 36K) 
g XL De 6") MATE PRIMER SHALL MEET THE REQUIREMENTS OF 
PECI TI -645 OR TT-P-1757 AND SHALL 
PERMISSIBLE HOLE; TED O i F THE LABEL SHOWING 


Sy ‘| A, 3” DIA. IF COLUMN CE O A R'S CERTIFICATION. 
1 j SECTION C-C Ee OGRA Vee F STR RAL S SHALL COMPLY WITH 


Law 
ALIGN ae O STANDARD SPE OR STRUCTURAL 
VERTICAL a 4" VERTICAL RTS FO WA L AIRES AND TRAFFIC 
¢€ OF SIGNS (0.0. /2) ¢ OF SIGNS LS 200 CU 5; 
AND TRUSS AND TRUSS 


OTES: 


OF S FO COMPLY WITH 1994 
O STAN D SPECIF OR STRUCTURAL 
RTS FQ IGHWAY S AIRES AND TRAFFIC 
LS. 


KX. CUT HERE FOR 
CANTILEVER 


CLEARANCE 


€ COLUM 


SEE SHEET 4 OF 7, FOR 
SIZE OF COLUMN SECTION 


MIN 


WT 3x 6, IGNS SHALL BE CENTERED VERTICALLY ABOUT THE 
EXCEPT WT 3 x 8 ONTAL € OF THE TRUSS. 


| € COLUMN MISSOURI HIGHWAYS AND TRANSPORTATION 
MAXIMUM PAVEMENT 
ELEVATION AT tt oyu & hs COMMISSION 


SIGN STATION 105 WEST CAPITOL 
oe ee ee JEFFERSON CITY, MO 65102 


x 
(BOTTOM CHORD) 1-888-ASK-MODOT (1-888-275-6636 ) 
iia PAVEMENT ja } TE - 


NOTE: ELEVATION AT Caf os Dis ss MOSS ‘S aie 


SIGN STATION 
ye ie en te iene OVERHEAD SIGN TRUSSES 
BOLTS: ASTM F1554, GRADE 36. BUTTERFLY AND CANTILEVER 


FOR ADDITIONAL INFORMATION, xy 3 
SEE DATA SHEET. ELEVATION 7 STRUCTURAL STEEL 


THIS SHEET HAS BEEN 


ELEVATION SPREAD FOOTING OPTION 2 -D. oONELECTRONGALY. 


DRILLED SHAFT OPTION = DATE EFFECTIVE: 01-01-2021 
SECTION D-D DATE PREPARED: 10/14/2020 903.12AA 


“ 


17'-6 


SHEET NO. 


1 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


COMPLETE BUTT 
SPLICE BEFORE 
WELDING THIS 


REQUIRED 


Z- 4" x 4" x 3” GRIND 
ENDS TO FIT FILLET 
a! 


ait 


NOT CONNECT 
FILLET WELD 
OTHER SIDE 


DETAIL 2 


a 


DETAIL 4 3” DIA. BOLT . 


DETAIL 3 DETAIL 5 


-—— ¢ COLUMN 


MAIN PANEL LENGTH @ PERMISSIBLE FIELD 
6'-0" MAX. SPLICE (SEE NOTE A) 


La 


45° 
V4 SECTION D-D 
vias 


SECTION B-B : x au hie 


[ACX SAN 27 ZZ on 
| & COLUMN 


-—— ¢ COLUMN 


SSq_{_0———————————————S.F 


A g | , YO | | |: | 


rs T SSS eS 
r \ 
y aed ASSEMBLE SUBPUNCH DETAIL 5 
J ip & REAM TO CAMBER ! 2 y . 
af Je € @” DIA. BOLT SECTION E-E |__\if 
hl NSHEG 5 


eS a O18 yO Ss eS 2S (SPLICE ONLY) 
SECTION F-F 


= 4” x 4” 
Bu 


NOTE: 3” DIA. BOLTS SHALL BE REMOVED AFTER x4 
a WELDING IS COMPLETE. BOLT HOLES SHALL BE 
SECTION C-C PLUGGED AND THE OUTSIDE FACE GROUND SMOOTH. LOCATION OF FIELD SPLICE 


CUT HERE FOR CANTILEVER 


DETAIL 1 NOTE A: SPLICING CHORD ANGLES IN THE SHOP AND THE FIELD 
SPLICE SHOWN IN THIS SHEET WILL NOT BE ALLOWED 
WITHOUT SPECIAL PERMISSION. IF PERMISSION IS 
GRANTED SUCH SPLICES SHALL BE LOCATED AT THE 
CENTER LINE OF MAIN PANEL POINT NEXT TO COLUMN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 

JEFFERSON CITY» MO 65102 

Z 1-888-ASK-MODOT (1-888-275-6636) 
Bu 
6 


DETAIL 2 


\ 
wg, OF Miso, 
A oo 


NICOLE A 


“NUMEER OVERHEAD SIGN TRUSSES 
BUTTERFLY & CANTILEVER 


“ S 
CUT HERE FOR CANTILEVER SECTION A-A STRUCTURAL STEEL 


THIS SHEET HAS BEEN 


NOTE: SHRINK Z -— 13” x 14” x 2” IF NECESSARY SIGNED, SEALED AND DATED 
~ TO TAKE UP DISTORTIONAL SLACK. 
SHEET NO. 


ELEVATION OF BUTTERFLY TRUSS Se ea Soe | GOS LAA 2 Or 9 


DATE PREPARED: 10/14/2020 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DRILL 14” DIA, HOLE. 
PLUG WELD AFTER 
BENDING. 


ag” x 15" MIN. 
BACK-UP RING 


FILLER PLATE THICKNESS 
PIPE WALL THICKNESS 


SIGN DEPTH 


DRILL AND TAP FOR 2” STAINLESS 
STEEL SCREWS 2” LONG, HEX HEADS. 


~~ 


DETAIL B 
(SECTION VIEW SHOWN) 
a 


a 


VERTICAL 6 qi” x 64” 
¢ OF SIGNS COLUMN x 10 GUAGE 
AND TRUSS SECTION COVER PLATE 


DETAIL C 


QR BOLT AS SPECIFIED 
TABLE). THREAD UPPER 
Cee oe De 
ENTIRE LE 
HEAVY HEX 
ONE WASHER. 


CHOR BOLT EMBEDME 
HALL BE AS SHOWN OQ 
HEET 6 OF 7. 


HANDHOLE AND COVER DETAILS A GALVANIZED SCREEN SHALL BE USED 
1” DIA. DRAIN NOTE: BETWEEN THE POST BASE PLATE AND 


ze HOLES (2 REQUIRED) HANDHOLE REQUIRED ONLY IN POWER COLUMN. CONCRETE BASE. SCREENS SHALL BE 


1>OWN 


NnrFr FPOODU7T.FY 


PRESS-FORMED OF 3 OR 4 MESH. 21 GAGE 
DETAIL C OR HEAVIER. STAINLESS STEEL OR 
HOT-DIPPED GALVANIZED WIRE SCREEN (SEE TABLE) 


fo ——— Oe aa nn! nas ee aS OR APPROVED EQUIVALENT. THAT WILL 
* TOP OF SHAFT * TOP OF SHAFT PROVIDE A FRICTION-TIGHT FIT WHEN PART ELEVATION 
INSTALLED. 


— SEE TABLE — DATA SHEET 


ANCHOR ANCHOR 
PLATE. = 2 PEATE 22 GENERAL NOTES: 
REQUIRED REQUIRED THREAD LOWER 


Hepa ee Ne PORTION FOR SUBSTRUCTURE SHALL BE BACKFILLED PRIOR TO ERECTIO 
GROUND LUG HEAVY HEX NUT. OF POST. 


DETAIL B 
= ASTM A 106 GRADE B STEEL PIPE OR A TAPERED TUBE OF 
BOTTOM OF a= = EQUIVALENT SIZE AND THICKNESS MAY BE SUBSTITUTED F 
BASE PLATE 5 : ' PIPE POST. 


Wy 
H 


TOP OF SHAFT 
LL STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 

R qT “we uw 

ae DETAIL A DETAIL A AMLESS STEEL PIPE OR GRADE ~B™ ELECTRIC RESISTA 


ee Ze 7 pee a ANCHORAGE OPTIONAL ANCHORAGE LDED STEEL PIPE: ASTM SPECIFICATION A53. 
(BOTH DETAILS ARE SHOWN FOR 4 BOLTS — SIMILAR FOR 3 BOLTS) _ 
% DIMENSION SHOWN FOR DRILLED SHAFT OPTION. FOR SPREAD FOOTING RUCTURES SHALL BE GROUNDED. 
OPTION REFER TO SHEET 6 OF 7. : 
HREADS CHOR BOLTS. 


ZONTAL PLICE MAY BE FABRICATED IN THE 
BETWEE P OF PIPE AND 4’'-0” BELOW THE 
CHORDS TRUSS WHEN DETAILED ON THE 

DRAWINGS ROVED BY THE ENGINEER. 


TYPICAL BASE PLATE BOLT HOLE DIA. 
(10 ANCHOR TYPE) BOLT DIA.+ $ 
TERFLY AND CANTILEVER 
WELDS WITH 65 x 2" 
1 I SSET PLATE (TYP. ) L IGNS SHAL TERED VERTICALLY ABOUT THE 
Z” DIA ORIZONTAL € USS. 


6 
DRAIN HOLE 


D LUGS $ OCATED INSIDE COLUMN NEAR HAND 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


AXIS OF SIGN 
III AND IV B.C. V> VI. AND VII B.C. Yee 


NICOLE A. 


2 E KOLB HOOD 
Er Tres: ENDER peewee yes ver | QVERHEAD SIGN TRUSS 


COLUMN AND BASE PLATES 


NOTE: 
FOR DETAILS OF OPTIONAL SUBSTRUCTURES, SIGNED, SEALED’ AND, DATED 
SECTION B-B SEE OTHER SHEETS. ELECTRONICALLY, 


SHEET NO. 
(FOR SPLIT COLUMNS ONLY) ANCHOR BOLTS AND PLATE NOT SHOWN. ce pipet ara nose 903.12AA 3 Ob 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DRILLED SHAFT OPTION ALTERNATE PEDESTALS 


COLLAR REINFORCEME SHAFT REINFORCEMENT REBAR TOTAL CONCRETE 
MOMENT —C1 SHEAR-C2 SK IN-C3 LONGITUDINAL | SHEAR-S2 (LBS. ) (CU. YDS. ) 
S11 


BARS |SPACING] BARS [SPACING] BARS |SPACINGIQUANTITYTGARSI | OS ; TYPE A|TYPE C|TYPE A|TYPE C 


2'-8" #6 6" #4 12" #4 hee 19 #10 6 2066 | 2077 | 13.4 | 14. 
2-10" x 2410" #6 #4 12” #4 12" 19 #10 6 2066 | 2077 | 13.5 | 14. 
3128" XM 2 eB #6 #4 12" #4 12" 22 #1 | 6 . 3763 | 3782 | 28.8 | 30. 
6 1 
6 5 


BASE PLATE 
S1ZEKK 


3-6" x 2510" #6 #4 Ae #4 12" 27 #14 4528 | 4547 | 34. 36. 
3-10" x 342" #6 #4 t2" #4 12" 27 #1 4 4528 | 4547 | 34. 36. 


PEDESTAL PEDES1 
BASE PLATE SIZE * FOOTING REINFORC REBAR 
S1ZEKK SIZE TOTAL 


BARS c (LBS. ) 
2'-8" x 248" x 13” - 10-0" x 1340” #4 695 
24 OM SED MOK SED = 1040’ x 1440" #4 733 
3-3" «x 2'-8" x 2" 9-0" x 174-0" #4 955 
346’ x 2410" x 24" ~ 9-0" «x 1940" #4 1028 
3410" x 342" x 24” Ss 1040” x 2040” #4 1196 


SPREAD FOOTING OPTION WITH ALTERNATE PEDESTALS 
type a |_TYPE C LONGITUDINAL | TYPE C PEDESTAL er 


BASE PLATE PEDESTAL TYPE A LONGITUDINAL PE A PEDESTAL I 
SIZE * FOOTING FOOTING REINFORCEMENT F INFORCEMENT CONCRETE[FOOTING REINFORCEMENT] REINFORCEMENT BAN GHET Ee 


ST ZEKK TOP BOTTOM TOP BOTTOM 
C - [TBARS |NO. [BARS - BARS | NO. | BARS (CU. YDS. ) > TBARS TNO. [BARS |NO. [BARSINO. [BARS (CU. YDS.) 


2'-8" x 248" x 13” 2-10" | #4 | 14 #8 14. #4 10 12 | #4 15.3 
2°40 x 2°1.0" « 2" 3250." x 14-0" #4 114 #2 15% Hd 10 12 | #4 16.5 
SAB! DB BY 3E 2 20" x 17-0" #4 144 #8 16. #4 10 12 | #4 A ae, 
3-6’ x 2410" x 24" 3-0" — 190" #4 114 #8 18. #4 10 12 | #4 19.5 
3-10" x 342" x 24” B44" 7 — x 20-0" #4 114 #8 PA #4 12 12 | #4 22.6 


%#& BASE PLATES, PEDESTAL AND FOOTINGS, LONGER SIDES SHALL BE NORMAL TO AXIS OF SIGN. 
2K BASE PLATES, PEDESTAL AND FOUNDATIONS, LONGER SIDES SHALL BE NORMAL TO AXIS OF SIGN. 


MISSOURI HIGHWAYS AND TRANSPORTATION 
DOT COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


| 
ae OF Miso, 


A =’ 


NICOLE A 


KOLB HOOD 


NUMBER OVERHEAD SIGN TRUSSES 
OPTIONAL SUBSTRUCTURE DATA 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01-01-2021 SHEET NO. 


DATE PREPARED: 10/14/2020 903.12AA 4 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


C3 BARS 


42" 


) 


C2 BARS 
<——_ 


( 


~ oD 


( ) 


C2. BARS 
=} 


| 


cs 
FD 
SECTION A-A 
(TYPICAL SECTION SHOWING 
REINFORCING STEEL) 
* 4” CLEAR FOR FD = 4'-6” 


6” CLEAR FOR FD > 4‘-6” 


VERTICAL LEG OF C3 SHALL BE PLACED 
INSIDE SHAFT S2 BARS. 


TOP OF SHAFT. 


C1 BARS 
(T 1) 


BOTTOM OF 
BASE PLATE 


C3 BARS 
(1) 


SHAFT 
(CIRCULAR ) 


2” CONDUIT 
PVC SCHEDULE 40 
C25) 


5 OR #8 BAR 
(TYP. ) (SEE 


SECTION B-B) 


J 


#4 (TYP. ) —~ 


ee) 


COLLAR 


C3, BARS 
Ca) 


OPT TIONAL 
CONSTRUCT ION 
JOINT 


$2 BARS 


SHAFT 
(CIRCULAR ) 


|__| 


PART ELEVATION 


(TYPE C CONCRETE TRAFFIC BARRIER) 


2" CONDUIT 


PVC SCHEDULE 40 
(2) 


#5 OR #8 BAR 
CYP ds OCS EE 
SECTION B-B) 


#4 (TYP. ) 


COLLAR 


C3 BARS 
(1 ) 


OPT TONAL 
CONSTRUCTION 
JOINT 


<_< — —_—_—_| 


SHAFT 


(CIRCULAR ) 


S2 BARS 


[aoe 


PART ELEVATI 


eK 12" 
ert “ 


ON 


2 


(#5 BAR) 
(#8 BAR) 


(TYPE A CONCRETE TRAFFIC BARRIER) 


G 


DETAILS OF ALTERNATE PEDESTAL : 


(TO BE USED ADJACENT TO TYPE A OR TYPE C MEDIAN BARRIER) 


S2_ BARS 


BARS( 


T TONAL 
NSTRUCT ION 
INT 


(CIRCULAR ) 


a 


ELEVATION 


LL SHALL 
PLACE 

TO 

ON OF POST 


12” MIN. TO 24” MAX. 

2” CONDUIT IN THE CONCRETE PEDESTAL 
SHALL BE PVC SCHEDULE 40 AND SHALL 
BE PLACED WITH A MINIMUM BEND RADIUS 


OF 9%” 


TRAFFIC 
BARRIER 


EACH FACE 


5-#8 BARS 


IPE COLUMN, 


LARITY. 
HESE ITEMS. 


DOT 


ENERAL NOTES: 
F COLLAR SHALL BE CLASS B 
LEARANCE TO REINFORCEMENT IS 
Is ENCOUNTERED AT 
RED > 3’-0" OR “FH"/4 FOR FD 
Elcer TO APPROVAL BY 


HE ENGINEER 
CAVATION. 


BASE PLATE; 
RTAINING TO THESE 


(Pea Ge). 


3” EXCEPT AS 


A DEPTH NOT EXCEEDING 

< 3°-0"5. THE 
A MINIMUM OF 

THE ENGINEER. 


MAY BE ADJUSTED TO 


IF WATER TABLE IS ENCOUNTERED 


ANCHOR BOLTS AND NOTES 
ITEMS HAVE BEEN OMITTED FOR 


REFER TO SHEET 3 OF 7 FOR DETAILS OF 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 
105 WEST CAPITOL 


JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
wg, OF Miso, 
S ow 
NICOLE A. 
KOLB HOOD 


NUMBER 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


OVERHEAD SIGN TRUSSES 
DRILLED SHAFT OPTION 


SECTION B-B 


DATE EFFECTIVE: 
DATE PREPARED: 


01-01-2021 
10/14/2020 


SHEET NO. 


903.12AA| 5 oF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


#8 BARS (TYP.) 
Eee (SEE SECTION B-B) SOBA Me 
= (SEE SECTION B-B) 


#4 (TYP. ) — 


AXIS OF 


CONSTRUCTION 
JOINT CONSTRUCTION 
JOINT 


LONGITUDINAL T 
REINFORCING | LONGITUDINAL 


(SEE TABLE) REINFORCING 
(SEE TABLE) 


(SEE TABLE) 


#4 AT 12” CTRS #4 AT 18” CTRS. 


#4 AT 18” CTRS. 


PART ELEVATION PART ELEVATION 


SECTION A-A (TYPE A CONCRETE TRAFFIC BARRIER) (TYPE C CONCRETE TRAFFIC BARRIER) 
(TYPICAL SECTION SHOWING REINFORCING STEEL) 


C + 18” 


BOTTOM OF 5 -— #8 BARS 


SS BASE PLATE 
ai = = #4 BARS (SPACED— 


s 2” (PVC s a AS SHOWN IN 
a SCHEDULE 40) ELEVATION) 


= (2) 
N 


BEL EB BRS 


AXIS OF SIGN 


OTES: 


AND FOOTING SHALL BE CLASS B (P.C.C.). 


VARIABLE 


(O64 


WHERE 
IS LEVEL) 


GROUND 


LEARANCE TO REINFORCEMENT IS 3” EXCEPT AS 


SH 


u 


CONTACT THE ENGINEER IF WATER TABLE IS ENCOUNTERED 
DU G EXCAVATION. 


/ 


#4 BARS (SPACED AS 


SHOWN IN ELEVATION) — PIPE COLUMN, BASE PLATE. ANCHOR BOLTS AND NOTES 
5 - #8 BARS PETAINING TO THESE ITEMS HAVE BEEN OMITTED FOR 
CLARITY. REFER TO SHEET 3 OF 7 FOR DETAILS OF THESE 
ITEMS. 


#4 AT 18" CTRS. SECTION B-B MISSOURI HIGHWAYS AND TRANSPORTATION 


LONGITUDINAL TYPICAL SECTION SHOWING DOT COMMISSION 
ny REINFORCING STEEL ea i ee 


SEE. URpTEY 1-888-ASK-MODOT (1-888-275-6636) 
DETAILS OF ALTERNATE PEDESTAL 


2 


ELEVATION 


| 
wg, OF Miso, 


\Se ey 


+6" “NICOLE A, 


(1) 12" 34 (DETAIL FOR 12” FIELD TOLERANCE ) oe OVERHEAD SIGN TRUSSES 


(2) 2” CONDUIT IN THE CONCRETE PEDESTAL 
SHALL BE PVC SCHEDULE 40 AND SHALL BE PLACED SPREAD FOOTING 
WITH A MINUMUM BEND RADIUS OF 9%”. 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


DATE EFFECTIVE: 01-01-2021 SHEET NO. 


pate prepareo: 10/14/2020 |9O3~-12AA 6 OF 7 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


I6 x 4.03 ALUMINUM BEAM SHALL BE 
PLACED AT VERTICAL PANEL POINTS *& A : I 6 x 4.03# ALUMINUM BEAM WHEN 


NECESSERY TO REDUCE OVERHANG 


Ms ‘ of : . 3” ALUMINUM I-BEAM 
SIGN AREA -7)- ONS sore Sy (ASTM B308) 

ee Wee SEN, “a < FASTENED TO EXTRUDED 

. “ : ALUMINUM SIGN PANEL. 


ao. ee AY Se eS 
ALIGN Se Ag v Se : VERTICAL 
VERTICAL : ae : : ¢ OF SIGNS 
¢ OF SIGNS oad SS ; AND TRUSS 
AND TRUSS Bae . 


16 x 4.03 < 2, aed 
ALUMINUM BEAM CHORD ANGLES 5a) SURFACE “A”, ZINC CHROMATE ON ALUMINUM SURFACES. 


: (STEEL ) ig DIA. HOLES IN L CLEANING AND PAINTING ON STEEL SURFACES. 


ALUMINUM FLANGE. | CHROMATE IS NOT REQUIRED WHEN STEEL IS 
SLOT IN 3 IZED. 


4” DIA. STAIN- 
LESS STEEL HEX HEAD GN HEIGHTS GREATER THAN 1750”, BUT LESS 
BOLTS AND LOCK-NUTS R EQUAL TO 20-0" USE ADDITIONAL I 6 x 4.03 
U 
B 


WITH FLAT STAINLESS BEAMS TO ACHIEVE A MAXIMUM SPACING OF 
STEEL WASHERS. TWEEN SIGN SUPPORTS. 


SUPPORTS ARE PLACED BETWEEN VERTICAL 
INTS AS ILLUSTRATED IN TYPICAL ELEVATION 
PONENTS, WELD THE 3” STEEL PLATE 


oe, ee Oe ee 4 HORD WITH A a” FILLET WELD. 
@ ALL 5 ; 


SIGNS 4 *. STEEL BOLTS WITH 
@ TRUSS} 5 STAINLESS STEEL WASHERS 
UNDER HEX HEADS AND CHORD ANGLE 


ERAL 


SECTION C-C 


I 6 x 4.03 DE OF THE GUIDE SIGN. 
ALUMINUM BEAM We See oh wah Sata 
(STEEL) eine SECTION F-F L SIGNS SHALL BE CENTERED VERTICALLY ABOUT THE 


IT NQ. PANELS SHALL BE MONTED FLUSH WITH THE EXIT 


CSTEEL RIZONTAL © OF THE TRUSS. 


SURF ACE vAY Ee 
(SEE NOTE ‘ | R SIGN MOUNTING DETAILS, SEE STANDARD PLANS 903.03. 


rer a 3" MISSOURI HIGHWAYS AND TRANSPORTATION 
WT 3x 6 DOT COMMISSION 


apooas 105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 


q 
SULT 1-888-ASK-MODOT (1-888-275-6636) 
& OF M 
ZZ LLL ao So, 
ss) 


OF SIGN SUPPORT CUSSED a x13 seg" Wes 6 Oe Ears 
NOTE: | (STEEL). OMIT WHEN SIGN 
C S 


(STEEL) KOLB Ho0D 
"D" = GREATEST OVERALL DEPTH UPPORT IS AT © COLUMN. NUMBER OVERHEAD SIGN TRUSSES 


OF ANY SIGNS ON TRUSSES. 5" y Bt y 3” STRUCTURAL STEEL 


STEEL PLATE s ° BUTTERFLY AND CANTILEVER 
SURFACE “A” (SEE NOTE) Ante THIS SHEET HAS BEEN 


SIGNED, SEALED AND DATED 


Two — GUSSETS 5” x 1” x a 3" y% By pe ELECTRONICALLY, 
(ALUM. ) OMIT WHEN NOT USED FOR ALUMINUM PLATE : SHEET NO. 


DATE EFFECTIVE: 01-01-2021 
CATWALK SUPPORT. DETAIL 2 DETAIL 1 Bi ae ee ot DATE PREPARED: 10/14/2020. 903.12AA| 7 OF 7 


IS OMITTED 


WHEN 


SECTION _A-A 
TYPICAL SECTION 


Wsu KAMAAAASSY 


4” 


MIN 
CATWALK 


KWAAASASAN 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


DASHED LINES INDICATE DIRECTION OF 
BRACING ON BOTTOM CHORD ANGLES. 


INZINITAIN EE 
as 


MEMBER “A” (SEE TABLE 
OF TRUSS VARIABLES) 
PART PLAN 


SPAN 


CHORD ANGLEX 


ayaa oy ANGLE 


| SAISZEeSE 


MATCH 
LINE Z 


@ POST 


CHORD ANGLEX 


CHORD ANGLE Se SoaN 
ALIGN 
VERTICAL 

¢ OF SIGNS 
AND TRUSS 


MAXIMUM PAVEMENT ELEVATION 


CLEARANCE*X* 


/ Agu 


MEMBER “BY” (SEE TABLE 
OF TRUSS VARIABLES) 


MATCH 
LINE Z 


IN. 


AT SIGN STATION 


PLICES ON CHORD 
WILL BE ALLOWED 
BY SPECIAL PER- 

IF PERMISSION 
ED, SUCH SPLICES 
LOCATED AT THE 
E OF MAIN 
INTS. 


SE 


CHORD 
ANGLE 


CHORD ANGLEX 


ELEVATION 


EATEST OVERALL 
Y SIGN OR 

RUSS AND 
S DEPTH, 
S WIDTH. 


AND 


LTS SHALL BE 
TER WELDING 
- BOLT HOLES 
UGGED AND 
E GROUND 


(SIMPLE TRUSS MODIFIED 
FOR CANTILEVER SPAN) 
ELEVATION FO ABOLIC CAMBER 


(SIMPLE TRUSS) SEE LE OF TRUSS 
OTES: VARIABLES 


17 
M 


REVERSE FAR SIDE DIAGONAL 
IN CENTER PANEL ONLY TURAL STEEL AND COLUMN BASE PLATES ASTM A36; 
AT CHORD ANGLES GREATER THAN a IN THICK— 

L BE AASHTO M183 WITH SUPPLEMENTAL REQUIRE- 


~6" Z : » CHARPY V-NOTCH IMPACT TEST FOR TEMPERATURE 


SPAN 

UP TO 80' 
81’ TO 100-6” 
101’ TO 130'-6" x > R BOLTS SHALL BE AST 
131’ TO 150'-6” 
151’ TO 160'-6” 


F1554, GRADE 36. 


SPAN 


TRUSS ELEVATION 


FIELD SP 
FOR APPR 


HALL HOW 
THE E EE 


SHOP 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


(UNEVEN NUMBER OF TRUSS PANELS) 


@ PERMISSIBLE 
FIELD SPLICE 


A 


FOR SIZE OF CHO 


RD MEMBERS SEE DATA SHEET. 


3M” 


4 
DIA. BOLT 


B 


SUBPUNCH AND 


REAM TO CAMBER 


(ASSEMBLED ) 


SECTION B-B 


Pd 


DETAIL 


C 


ES SHALL B 
TRUSS CH 
D WITHIN T 


DITIONAL 


HROMATE 
[SPECI 
BE ACCE 


COMPLETE BUTT SPLICE ANCE O 


BEFORE WELDING THIS 


SIDE QF SPLIT TEES. GNS SHA 


TAL € 


TED W 
LD SP 
ONE— 


SEE 


L MEET THE 
=F =645: OR» TT; 
BASIS OF THE 
URER’S CERTIF 


TERED VERTICALLY AB 
USS. 


OF -SPRLC— 
OT BE PER- 


REMENTS OF 
757 AND 

EL SHOWING 
TION. 


OUT THE 


MISSOURI HIGHWAYS AND TRANSPORTATION 
COMMISSION 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


een 
NICOLE A. 
KOLB HOOD 


NUMBER 


SECTION E-E 


THIS SHEET HAS BEEN 
SIGNED, SEALED AND DATED 
ELECTRONICALLY. 


OVERHEAD SIGN TRUSSES 
STRUCTURAL STEEL 


SECTION THROUGH TRUSS 
LOCATING SPLICES 


DETAIL OF FIELD SPLICES 
(IF ANY) 


CPIEED SPLTCE-ONEY) 


DATE EFFECTIVE: 


GSES SHEET. DATE PREPARED: 


01/01/2021 
10/14/2020 


903. 60AC 


SHEET NO. 


1 ORS 


TOP CHORD ANGLE vs OP CHORD ANGLE 


Ww 4 
W 6 =5/- POST Q.D. 
THR 


HRO 


DETAIL 5 
TOP CHORD ANGLE 


MEMBER “A” 3” PLATE 
PLAN COLLAR 


ile ii” AT 55° 


Ie 2 De 99 

NOTE: SHRINK 

Dee Oe See Dies OS 

IF NECESSARY TO TAKE 
UP DISTORTION SLACK 


BOTTOM CHORD 
SECTION B-B ANGIE SECTION C-C 


L 6" x 4” x $” WITH 2” DIA. ; 
HOLES FOR #3” BOLTS >SPANS UP TO 120 


DETAIL 2 
PART ELEVATION OF TRUSS 


NOTE: FOR SIZE OF MEMBER “A” SEE TABLE OF TRUSS VARIABLES, SHEET NO 1. 


1.84 \ 
ae oe COLUMN | / 2” PLATE 
le 2 f__™ COLLAR 


SECTION E-E 


NOTE: DETAILS OF CANTILEVER END 
; SECTION ARE SIMILAR TO THOSE 
WITH: 4 DIAey SPANS “121 SHOWN ON THIS SHEET. 
HOLES FOR BOLTS THRU 160'-6" PLAN OF POST 


SECTION A-A 
NOTE: BOLTS SHALL BE HIGH STRENGTH NOTE: FILLET WELD 2 (SHOP OR FIELD) SHALL 


3” Lu Lu 


STEEL WITH HARDENED WASHERS BE 7 WHEN “+t” IS 3” OR LESS AND 4 
UNDER HEAD AND NUT. WHEN “t” IS GREATER THAN 4” 


SECTION F-F 


16 
[aaa arr as DETAIL 6 
fe | MISSOURI HIGHWAYS AND TRANSPORTATION 


Y 
4 
_—— f DOT COMMISSION 
4 
Y) 


NOTE: FOR SIZE OF MEMBER “B” SEE 
TABLE OF TRUSS VARIABLES, 
SHEET NO. 1. 


MEMBER “B” 


FOR OTHER LEGS 


La 


2 


105 WEST CAPITOL 
JEFFERSON CITY. MO 65102 
1-888-ASK-MODOT (1-888-275-6636 ) 


‘ . <&e OF Miso, 
DETAIL 3 ee mar 


DETAIL 1 RA 0D 
DETAIL 4 DETAIL 5 


NUMBER OVERHEAD SIGN TRUSSES 


TYPICAL FOR ALL PANEL 
DETAIL 2 ee on STRUCTURAL STEEL 


AT FIELD SPLICES., IF ANY, SLOT WEB OF STRUCTURAL TEE’S AND WIDE FLANGES THIS SHEET HAS BEEN 
AND COLUMN SUPPORTS. TO RECEIVE LEG OF CHORD ANGLES (TYPICAL). SOND ECTRONICALY. 


OTHER LEGS 


IF DESIRED THE OUTSTANDING LEGS OF 
DIAGONAL ANGLES MAY BE CLIPPED AT 45° FILLET WELD 1 SHALL BE 3” WHEN “t+” IS 4” DATE EFFECTIVE: 01/01/2021 903 60AC 
TO FACILITATE ASSEMBLY AND WELDING. AND 47” WHEN “+” IS GREATER THAN 3”. DATE PREPARED: 10/14/2020 bs 


SHEET NO. 


2. OFS 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


Ly = LONGITUDINAL 
a ee z_ DIA. ie Obama BASE PLATE ANCHOR | PEDESTAL FOOTING FOOTING 


uw 7 at oS 
I age OS HOLE, IF <2] L SIZEX BOLTS | SIZEX SIZEX SE NEO OG EMCNT 
AXIS PARALLEL eae ! DIA. 
GALVANIZED. > TOP BOTTOM 


TO SIGN LENGTH 
1 AT 65.42| 85 BESO! KAS Vg AT 24/4’ - 11" 7'-0"x 14'-6" | 7-#5 BARS | 7-#6 BARS 


1 


GROUND 


= SHEET, 


AT 72.09] 85 x | 3'-0"x 2'-0"x 1357/6 AT = 8'-0"x 16’-0” | 8-#5 BARS | 9-#6 BARS 


¢ € 3” DIA. PIPE 

HANDHOLE (STD. WT) FOR .D. AT 82.77 de) sae By ASP Te ON - -2")8'-6"x 17'-6” | 9-#5 BARS | 9-#7 BARS 
oN OR ERECTION 

(GALVANIZE OR PAINT) .D. AT 93.45 413-7" % 2'-4"%x 2" $15 /— 9'-6"x 19’-0” |10-#5 BARS|10-#8 BARS 

PART SECTION E-E 


TABLE 


» AT 104.13 3'-10"x 2'-9"xK 2" 7 = - 10'-0"x 20'-0"|10-#5 BARS|10-#8 BARS 
DRILL 14” DIA. HOLE. 
PLUG WELD AFTER BENDING. .D. AT 125.49 es z |4'-O"~% 3-3" 2” a = - 10'-6"x 21'-0"|11-#5 BARS/11-#8 BARS 


ba 
FILLER PLATE THICKNESS = j -D. AT 125.49 z | ABE. SB ee dl 3 = = 11'-O"x 22'-0"|11-#5 BARS|11-#9 BARS 
BACKF ILL PIPE WALL THICKNESS 


BEGIN SPLIT 
Se ae % BASE PLATES, PEDESTAL, AND FOOTINGS. LONGER SIDES SHALL BE 
IN PLACE ANCHOR BOLT AS SPECIFIED Poe nat Gee 


PROIR 10 

(SEE TABLE). THREAD UPPER d 

FOOTING AND Pac ON SRaTiN Oh Oe otek DIA. HOLE (FAR SIDE) Sa 
PEDESTAL i. GALVANIZE ENTIRE LENGTH OF DIA. HOLE (NEAR SIDE) 


B SHALL BE one TWO HEAVY HEX NUTS ne 
CLASS B ae 7 NE WASHER. 3 


(P.C.C) 


HANDHOLE AND // 
A GA ZE FEN the 
Oe NU eee erck <a (F-) SHAL US TWEEN XO a i, aN 7” DIA. DRAIN 
BOTTOM OF al THE BA | vem '_( Ai i® i ( 


BASE PLATE n| 2” CONDUIT es) AND Ea : ere Ry IRs HOLES (2 REQUIRED) 


PVC SCH 40) =EBE " DETAIL X DETAIL X 


SEE NOTE) uae 
DETAIL SHOWING NEsi. “PART SECTION A-A pee te ee 


AXIS OF SIGN : (SEE TABLE) TAPERED TUBE OF EQUIVALENT SIZE AND THICKNESS MAY 
: PART ELEVATION Som te SUBSTITUTED FOR PIPE POST. 
<p ho of Be ROO . — . FRAME 
Sth. ; ager L STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 
FD. ee ae AMLESS STEEEL PIPE OR GRADE “B” ELECTRIC RESISTANCE 
LDED STEEL PIPE: ASTM SPECIFICATION A53. 


1) 2'-6" WHERE GROUND IS LEVEL au 
2) DETAIL FOR 12” FIELD TOLERANCE. S Stee bene g Eee BEY ence A STRUCT LL BE GROUNDED. 


SEE TABLE — DATA SHEET 


ANCHOR 14 iv x 3" 
j L ANCHOR BOLTS. 
PLATE — 2 ¢ oY FEAT BAR + ¢ 


i y . R R 
4 AT 18" CTRS ANCHOR EQUIRED FRAME DED SPLICE MAY BE FABRICATED IN TH 
NE once | oo H ql HE TOP OF PIPE AND 4’— 0” BELOW TH 


REINFORCEMENT 2 - 1 THE TRUSS WHEN DETAILED ON 
(SEE TABLE) ; S AND APPROVED BY THE ENGINEER. 


NOTE: THE 2” CONDUIT IN THE CONCRETE PEDESTAL dl ah” x 64" x 10" 
SHALL BE PVC SCHEDULE 40 AND SHALL BE PLACED ; L 
GAGE COVER PLATE 
WITH A MINUMUM RADIUS BEND OF 94”. 5" Seas eee eed HOLE. 
ELEVATION (SHOWN FOR 4 BOLTS ANCHORAGE HANDHOLE AND TITIES FOR PEDESTAL, BASED ON NOMINAL HEIGHT O 
— SIMILAR FOR 3 BOLTS) DETAIL B COVER DETAILS 0”. 


S EVENLY S EVENLY (OPTIONAL ) 
es S ss S. ANCHORAGE > HANDHOLE REQUIRED ONLY IN POWER COLUMN. TITIES FOR FOOTING, BASED ON NOMINAL DEPTH OF 
DETAIL A AXIS OF ae 


BE LOCATED INSIDE COLUMN NEAR HA 


SIGN 
1 RADIUS aS : AXIS OF TITIES SHOWN ARE FOR ONE COLUMN ONLY. 


(TYP 2) 3 ah, s3% 
12 xX | 

; GUSSET PLATES + MISSOURI HIGHWAYS AND Maca retriettadlact 

1” RADIUS = 105 WEST CAPITOL 


CRY Ps) JEFFERSON CITY. MO 65102 
: : 1-888-ASK-MODOT (1-888-275-6636 ) 


BOLT HOLE DIA.= 
BOLT DIA. 


SPACES 


\ 
ae OF Miso, 
A oo 

NICOLE A. 
KOLB HOOD 


NuMBER OVERHEAD SIGN TRUSSES 


1" CIRGs 12” i 
12" CTRS. GUSSET . | SS STRUCTURAL STEEL 


soe ana ca POST TYPE Ill, IV, NOTE: PLATES vl as, : cli MEELIS oc 
V, VI. AND VII FOR DETAILS OF ELECTRONICALLY. 
8 ANCHOR TYPE 6 ANCHOR TYPE 
SECTION C-C ALTERNATE PEDESTAL; SEES AE 


DATE EFFECTIVE: 01/01/2021 
LTYPTCAL: SECTION: SHOWING: RETNFORCING STEELA., EE RTEPT NO? 3° RF os TYPICAL BASE PLATES SATE “peebaneD - tevazoooe | DOO*eOOAC.| 2. oF? s 


BOLT HOLE DIA. 


(SEE TABLE) 
(SEE TABLE) 


SPACES 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


LONGITUDINAL CONCRETE 
PEDESTAL PHOTING Cis 
eee Cee REINFORCEMENT TYPE A | TYPE C 
NOTE: SIZE MEDIAN | MEDIAN 
THE 2” CONDUIT IN THE CONCRETE PEDESTAL | a a ls BARRIER 


SHALL BE PVC SCHEDULE 40 AND SHALL BE 
PLACED WITH A MIN. RADIUS BEND OF 93”. 
2" CONDUIT 
(PVC SCHEDULE 40) 
(SEE NOTE) 


#6 OR #8 BARS (TYP. ) 


*# BASE PLATES, PEDESTAL, AND FOOTINGS LONGER SIDES SHALL BE NORMAL TO AXIS OF SIGN. 


CONST. JT. 


LONGITUDINAL 
REINFORCING 
(SEE TABLE) 


GENERAL NOTES: 


#4 AT 18” CTRS. A TAPERED TUBE OF EQUILVALENT SIZE AND THICKNESS 


MAY BE SUBSTITUTED FOR PIPE POST. 
PART ELEVATION 


(TYPE A CONCRETE TRAFFIC BARRIER) ALL STEEL PIPE COLUMNS SHALL BE EITHER GRADE “B” 
SEAMLESS STEEL PIPE OR GRADE “B” ELECTRIC RESISTANCE 
WELDED STEEL PIPE: ASTM SPECIFICATION A53. 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


NOTE: 
THE 2” CONDUIT IN THE CONCRETE PEDESTAL NO OBJECTIONABLE SEAMS WIL E PERMITTED. 
d +18” d + 18” SHALL BE PVC SCHEDULE 40 AND SHALL BE 
PLACED WITH A MIN. RADIUS BEND OF 94”. ALL STRUCTURES SHALL BE G 


5 — #6 BARS 5 — #8 BARS 
g” d+ 2” 3" RR THREADS ON ALL ANCHO LTS. 


—— #4 BARS (SPACED AS SHOWN 


IN ELEVATION) : PE COLUMN, BASE PLATE, R BOLTS AND NOTES 
27 CONDUIT ; RTAINING TO THESE ITEMS BEEN OMITTED 


(PVC SCHEDULE 40) ian 5) < R CLARITY. REFER TO SHEE OF 5 FOR DETAILS OF 
(SEE NOTE) MH ESE ITEMS. 


#6 OR #8 BARS (TYP. ) 
(SEE SECTION C-C) 


a) LUGS SHALL BE LOCATE NEAR HAND 


|e — | 


1212" 


le. 


ANT IT PEDESTAL ARE EE AL HEIGHT 
A MEDIAN BAR CTYPE UC 


=| 


FOOTING ARE INAL DEPTH OF 


2 AT 12] 


~<- 


—— #4 BARS (SPACED AS SHOWN 
— #6 BARS IN ELEVATION) — #8 BARS 


ARE FOR 


LONGITUDINAL ! oO MISSOURI HIGHWAYS AND TRANSPORTATION 
REINFORCING | OT COMMISSION 
POST TYPE I AND II POST TYPEIII,. IV, (SEE TABLE) 105 WEST CAPITOL 


JEFFERSON CITY: MO 65102 
Vs VIs AND VII 1-888-ASK-MODOT (1~888-275-6636 ) 
#4 AT 18” 


SECTION C-C ge oF Msg, 
TYPICAL SECTION SHOWING WS wan 


NICOLE A. 


REINFORCING STEEL PART ELEVATION KOLB HOOD 
(TYPE C CONCRETE TRAFFIC BARRIER) “20108 OVERHEAD SIGN TRUSSES 
STRUCTURAL STEEL 


DETAILS OF ALTERNATE PEDESTAL age oa 


SIGNED, SEALED AND DATED 
(TO BE USED ADJACENT TO TYPE “A” OR “C” MEDIAN BARRIER) 


ELECTRONICALLY. 


SHEET NO. 


DATE EFFECTIVE: 01/01/2021 
DATE PREPARED: 10/14/2020 903. 60AC 4 OF 5 


@ TRUSS 


TYPICAL HALF PLAN OF SIGN COMPONENTS 


D 3” ALUMINUM I-BEAM (ASTM B308) 
6” ALUM. I AT 4.03% TO BE LOCATED FASTENED TO ALUMINUM EXTRUDED 6" ALUM. I AT 4.03% SHALL BE PLACED AT 
AS CLOSE AS POSSIBLE TO NEAREST * . SIGN PANEL HORIZONTAL PANEL POINTS ( 4#9”) WHEN 
VERTICAL PANEL POINT NECESSARY TO REDUCE OVERHANG OF SIGN 


ALIGN 
VERTICAL 


¢@ OF SIGNS I AT 4.03% (ALUM. ) 
AND TRUSS 


SURFACE “A” (SEE NOTE) 
I AT 4.03% (ALUM. ) PLATE 4” x 5” 5” 


WT 3 x 6 (STEEL) (STEEL) py 


x 


IS OMITTED 


6” I AT 
3.03% (ALUM. ) 


WT 3 x 6 (STEEL) 


(aa @ % DIA. HOLES FOR 
ZLPELZZZZLEL 3” STAINLESS STEEL 


GUSSET 3” x 13%" x 4” (STEEL). BOLTS WITH STAINLESS 
OMIT WHEN SIGN SUPPORT IS STEEL WASHERS UNDER (STEEL) 
AT © COLUMN. HEX HEADS AND LOCK-NUTS. 


c~ | fee] el : 


PLATES” 209" & STEEL) DETAIL 1 


7 4 
! Ua GENERAL NOTES: 
iS NS SURF ACE A (SEE NOTE) 

oe SECTION C-C 


ae eee me =<GUSSETS : rae 
Peay? / x 1 x 2” (ALUM. ) PC BTE e.g. ha” REM) EXIT NO. PANELS SHALL BE MOUNTED FLUSH WITH THE EXIT 
OMIT WHEN NOT USED SIDE OF THE GUIDE SIGN. 


FOR CATWALK SUPPORT. 


WHEN CATWALK 


VS KAAMY 


N. 


eM DIA. HOLES IN ALUMINUM ALL SIGNS SHALL BE CENTEREDVERTICALLY ABOUT THE 
FLANGE. 8” y¥ 4” SLOT IN HORIZONTAL © OF THE TRUSS. 


l6 
DETAIL 2 3” PLATE FOR 3” DIA. MISSOURI HIGHWAYS AND TRANSPORTATION 


8 2 
STAINLESS STEEL HEX. HEAD SS OMIEEION 
BOLTS AND LOCK-NUTS WITH DOT ie) Ssio 


105 WEST CAPITOL 
FLAT STAINLESS STEEL WASHERS. eee eeetn eee sue keioe 


1-888-ASK-MODOT (1-888-275-6636 ) 


\ 
wg, OF Miso, 
A oo 
NICOLE A. 
KOLB HOOD 


NUMBER OVERHEAD SIGN TRUSSES 


NOTE: 


SURFACE “A”, ZINC CHROMATE oy S STRUCTURAL STEEL 
SECTION A-A CHORD ANGLE ON ALUMINUM SURFACES. 
(STEEL ) NORMAL CLEANING AND PAINTING mig eveet vas eed 


TYPICAL SECTION OF SIGN SUPPORT ON STEEL SURFACES. ZINC BONED ECTRONCALY. 


CHROMATE IS NOT REQUIRED 


NOTE: “D” = GREATEST OVERALL DEPTH OF ANY SIGN OR SIGNS ON TRUSSES AND a WHEN STEEL IS GALVANIZED. DATE EFFECTIVE: 1/01/2021 
"S"”= TRUSS DEPTH. SEE SHEET NO. 5 OF 7 FOR LOCATION OF SECTION A-A. SECTION F-F DATE PREPARED: 10/14/2020. 903. 60AC 


SHEET NO. 


SOF? S 


IF A SEAL IS PRESENT ON THIS SHEET IT HAS BEEN ELECTRONICALLY SEALED AND DATED. 


